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Unit  and  Road  Cards  - Part  2 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8001 No.  Settings  3 

Planned  acres  27 
Estimated  volune  (mbf)  847 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  _M 

Quad  KTNC5NWN  WindthroM  risk  _H 

Mgmt  Area  IQ2  VCU  7380  Plant  Series  CHB 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-10 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  27  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  27  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  18  acres  Medium  5_  acres  High  4 acres  Very  High  0 acres 

Cedar  0 Hemlock  26  Mixed  _0 Percent  Seen  100  Percent  Unseen  _0 Aspect  North 


SOILS 

This  unit  has  27  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  contains  _13  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Harvest  operations  restricted  to  April  1 to  October  31  to  protect  trumpeter  swans  on  Margaret,  Orchard, 
Lakes,  Klu  Bay  and  the  head  of  Traitors  Cove. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  TRAITORS  COVE viewshed, 

approximately  a minimun  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8002 No.  Settings  1 

Planned  acres  4 
Estimated  volume  (mbf)  125 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  234 
Quad  KTNC5NWN 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-10 


^ VQO  _M 

Windthrow  risk  _H 

Plant  Series  UPC 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  4 acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _4 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Mediun  0_  acres  High  4 acres  Very  High  0 acres 

Cedar  0 Hemlock  2 Mixed  _2 Percent  Seen  100  Percent  Unseen  _0 Aspect  West 


SOILS 

This  unit  has  4 acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 


TIMBER 

Difficult  topography  - More  complex/ expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  on  0.14  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M^  as  seen  from  viewpoints  within  the  TRAITORS  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

This  unit  adjacent  to  other  ownership.  Boundary  establishment  required  prior  to  layout. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8003 No.  Settings  6 

Planned  acres  68 
Estimated  volume  (mbf)  2132 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  234  6 VQO  _M 

Quad  KTNC5NWN  Uindthrow  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  WDC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-10 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  68  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  63 acres  800-1200  ft.  5 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  0_  acres  High  68  acres  Very  High  0_  acres 

Cedar  0 Hemlock  68  Mixed  _0 Percent  Seen  100  Percent  Unseen  _0 Aspect  South 


SOILS 

This  unit  has  68  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 
Oversteepened  slopes  may  require  full  bench  construction  on  0.14  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _1^  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 

Maintain  adequate  distribution  of  snags  by  leaving  0.1  acre-sized  patches  of  green  trees  within  the  unit  for 
every  10  acres  harvested.  Snag  patches  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  TRAITORS  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8005 No.  Settings  2 

Planned  acres  36 
Estimated  volune  (mbf)  1129 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 5 VQO  MM 

Quad  KTNC5NWN  Uindthrow  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CCS 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-11 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  36  acres  VC6  0_  acres  VC7  ^ acres 

Elevation  breakdown:  0-800  ft.  6 acres  800-1200  ft.  27  acres  1200-1500  ft.  3 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  34  acres  High  ^ acres  Very  High  0_  acres 

Cedar  0 Hemlock  36  Mixed  _0 Percent  Seen  100  Percent  Unseen  _0 Aspect  West 


SOILS 

This  unit  has  36  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMP13.19) 

This  unit  contains  34  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.42  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8006 No.  Settings  6 

Planned  acres  86 
Estimated  volume  (mbf)  3288 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VOO  _M 

Quad  KTNC5NWN  Uindthrow  risk  _H 

Mgmt  Area  IC32  VCU  7380  Plant  Series  CMC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-11 


PHYSICAL  DESCRIPTION 

Volime  class  breakdown:  VC4  3 acres  VC5  20  acres  VC6  63  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  37  acres  800-1200  ft.  1_1^  acres  1200-1500  ft.  38  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  8 acres  Medium  1_  acres  High  77  acres  Very  High  0 acres 

Cedar  0 Hemlock  83  Mixed  _0 Percent  Seen  100  Percent  Unseen  _0 Aspect  West 


SOILS 

This  unit  has  84  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  may  contain  > 40X  McGilvery  soils.  Field  verification  required  to  determine  suitability.(BMP13.19) 

This  unit  contains  75  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.42  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  8007 No.  Settings  4 

Planned  acres  54 
Estimated  volume  (mbf)  1974 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2_ 
Quad  KTNC5NWN 
Mgmt  Area  K32  VCU  7380 
WAA  510 

1981  Photo  1179-12 


VQO  _M 

Windthrow  risk  _H 

Plant  Series  WDC 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Vo I Line  class  breakdown:  VC4  0_  acres  VC5  25  acres  VC6  29  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  20 acres  800-1200  ft.  14  acres  1200-1500  ft.  ^ acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Mediun  0_  acres  High  54  acres  Very  High  0_  acres 

Cedar  0 Hemlock  24  Mixed  29  Percent  Seen  100  Percent  Unseen  _0 Aspect  South 


SOILS 

This  unit  has  53  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  53  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.23  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


1 

I Unit  8008 No.  Settings  1 

[ Planned  acres  58 
[ Estimated  volune  (mbf)  1825 

\ Logging  methods  HE 

Silvicultural  system  Clearcut 


Alternatives  considered  2 45  VQO  M 

Quad  KTNC5NWN  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  WDC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-12 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VCA  0_  acres  VC5  58  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  25 acres  800-1200  ft.  12  acres  1200-1500  ft.  14  acres  over  1500  ft.  7 acres 

Mass  movement  index:  Low  0_  acres  Mediun  0_  acres  High  58  acres  Very  High  0_  acres 

Cedar  0 Hemlock  37  Mixed  21 Percent  Seen  34  Percent  Unseen  66  Aspect  South 


SOILS 

This  unit  has  58  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  58  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8009 No.  Settings  3 

Planned  acres  46 
Estimated  volume  (mbf)  1207 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2345  VQO  MM 

Quad  KTNC5NWN  WindthroH  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  WDC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-12 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  40  acres  VC5  4 acres  VC6  2 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  46  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Hediun  0_  acres  High  46  acres  Very  High  0_  acres 

Cedar  0 Hemlock  36  Mixed  J[0 Percent  Seen  _0 Percent  Unseen  100  Aspect  South 


SOILS 

This  unit  has  45  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BHPl3.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  1_  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 

(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Harvest  operations  restricted  to  April  1 to  October  31  to  protect  trumpeter  swans  on  Margaret,  Orchard, 
Lakes,  klu  Bay  and  the  head  of  Traitors  Cove. 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 

Maintain  adequate  distribution  of  snags  by  leaving  0.1  acre-sized  patches  of  green  trees  within  the  unit  for 
every  10  acres  harvested.  Snag  patches  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  8010 No.  Settings  2 

Planned  acres  38 
Estimated  volume  (mbf)  1065 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  M 

Quad  KTNC5NWN  Uindthrow  risk  Jj 

Mgmt  Area  K32  VCU  7380  Plant  Series  CMB 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-11 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  20  acres  VC5  18  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  38 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  1_  acres  Medium  32  acres  High  5_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  34  Mixed  _4 Percent  Seen  8 Percent  Unseen  92  Aspect  West 


SOILS 

This  unit  has  37  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  34  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  on  0.68  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 

Maintain  adequate  distribution  of  snags  by  leaving  0.1  acre-sized  patches  of  green  trees  within  the  unit  for 
every  10  acres  harvested.  Snag  patches  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  801 1 No.  Settings  6 

Planned  acres  62 
Estimated  volime  (mbf)  1672 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2345  VQO  MM 

Quad  KTNC5NWS  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CMC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-11 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  43  acres  VC5  19  acres  VC6  0_  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  62  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  62  acres  Medium  0_  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  43  Mixed  14 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  51  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  on  0.85  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _J[  streams  which  have  fish  passage  requirements,  of  these  passes  1 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

Harvest  operations  restricted  to  April  1 to  October  31  to  protect  trumpeter  swans  on  Margaret,  Orchard, 
Lakes,  Klu  Bay  and  the  head  of  Traitors  Cove. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8012 No.  Settings  5 

Planned  acres  51 
Estimated  voluae  (mbf)  1666 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NUS  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CCD 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-12 


PHYSICAL  DESCRIPTION 

VolLine  class  breakdown:  VC4  20  acres  VC5  11  acres  VC6  20  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  5J acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  ^ acres  Medium  0_  acres  High  50  acres  Very  High  0_  acres 

Cedar  0 Hemlock  49  Mixed  0 Percent  Seen  0 Percent  Unseen  100  Aspect  South 


SOILS 

This  unit  has  50  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  24  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 
Replanting  of  yellow  and  red  cedar  should  be  considered. 

Recommendation  is  to  perform  a prescibed  burn  after  harvest  is  completed 
to  promote  regeneration. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  _1_  streams  which  have  fish  passage  requirements,  of  these  passes  1 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8013  No.  Settings  4 
Planned  acres  39 
Estimated  volune  (mbf)  974 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NWS  Windthrow  risk  Jj 

Mgmt  Area  102  VCU  7380  Plant  Series  WDC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-12 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  39  acres  VC5  0_  acres  VC6  0 acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  35 acres  800-1200  ft.  4 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  1_  acres  Medium  29  acres  High  9 acres  Very  High  0 acres 

Cedar  0 Hemlock  38  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  39  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  16  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.93  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYCXJT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8014  No.  Settings  2 
Planned  acres  26 
Estimated  volume  (mbf)  700 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  23  56  VQO  MM 

Quad  KTNC5NWS  Windthrow  risk  Jj 

Mgmt  Area  K32  VCU  7380  Plant  Series  CCD 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-17 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  18  acres  VC5  8_  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _0 acres  800-1200  ft.  U acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  2 acres  Medium  0 acres  High  24  acres  Very  High  0 acres 

Cedar  0 Hemlock  25  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  26  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  24  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 
Oversteepened  slopes  may  require  full  bench  construction  on  0.62  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8015 No.  Settings  3 

Planned  acres  19 
Estitnated  volune  (mbf)  475 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  23456  VQO  MM 

Quad  KTNC5NWS  WindthroM  risk  Jj 

Mgmt  Area  K32  VCU  7380  Plant  Series  WDC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-16 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown;  VC4  19  acres  VC5  0_  acres  VC6  0_  acres  VC7  0^  acres 

Elevation  breakdown:  0-800  ft.  _2 acres  800-1200  ft.  17  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  3 acres  Mediun  4 acres  High  12  acres  Very  High  0_  acres 

Cedar  0 Hemlock  18  Mixed  0 Percent  Seen  _0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  19  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  6 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  comp I ex/ expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

Nigh  mass  movement  index  soils.  Road  construction  must  minimize  larvdslide  potential  (BMP14.7). 
Oversteepened  slopes  may  require  full  bench  construction  on  0.32  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8016 No.  Settings  2 

Planned  acres  AO 
Estimated  volcine  (mbf)  12A8 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  234  6 VOO  MM 

Quad  KTNC5NWS  Windthrow  risk  H 

Mgmt  Area  K32  VCU  7380  Plant  Series  UHC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-16 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  1_  acres  VC5  39  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  40 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  ^ acres  High  34  acres  Very  High  0_  acres 

Cedar  0 Hemlock  40  Mixed  0 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  39  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  10  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  1 1 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 
Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8017  No.  Settings  2 
Planned  acres  35 
Estimated  volune  (mbf)  1078 

Logging  methods  SL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NWS  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CMB 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-17 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  3 acres  VC5  32  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  35 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  6 acres  High  6 acres  Very  High  23  acres 

Cedar  0 Hemlock  34  Mixed  _1 Percent  Seen  0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  35  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  30  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  22  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  ber>ch  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _2  streams  which  have  fish  passage  requirements,  of  these  passes  have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

Maintain  adequate  distribution  of  snags  by  leaving  0.1  acre-sized  patches  of  green  trees  within  the  unit  for 
every  10  acres  harvested.  Snag  patches  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  IW,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  8018 No.  Settings  2 

Planned  acres  75 
Estimated  volune  (mbf)  2352 

Logging  methods  RS HE^ 

Silvicultural  system  Clearcut 


Alternatives  considered  246  VQO  MM 

Quad  KTNC5NUS  Windthrow  risk  H 

Mgmt  Area  K32  VCU  7380  Plant  Series  WDC 

UAA  510  Forest  type  Mixed  conifer 

1981  Photo  1179-18 


PHYSICAL  DESCRIPTION 

Volime  class  breakdown:  VC4  0 acres  VC5  75  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  31 acres  800-1200  ft.  ^ acres  1200-1500  ft.  17  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  5_  acres  Mediun  0_  acres  High  70  acres  Very  High  0_  acres 

Cedar  0 Hemlock  0 Mixed  75 Percent  Seen  _0 Percent  Unseen  100  Aspect  South 


SOILS 

This  unit  has  75  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  69  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _4  streams  which  have  fish  passage  requirements,  of  these  passes  4 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8019  No.  Settings  1 
Planned  acres  34 
Estimated  volLine  (mbf)  1066 

Logging  methods  HE^ 

Silvicultural  system  Clearcut 


Alternatives  considered  ^ 
Quad  KTNC5NWN 
Mgmt  Area  K32  VCU  7380 
WAA  510 

1981  Photo  1179-18 


VQO  MM 

Uindthrou  risk  _H 

Plant  Series  MHB 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0 acres  VC5  34  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  26  acres  800-1200  ft.  0 acres  1200-1500  ft.  1 acres  over  1500  ft.  7 acres 

Mass  movement  index:  Low  0_  acres  Mediun  0_  acres  High  22  acres  Very  High  12  acres 

Cedar  0 Hemlock  34  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  7 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  30  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  atxl  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  IW,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8020 No.  Settings  1 

Planned  acres  23 
Estimated  volume  (mbf)  722 

Logging  methods  HE^ 

Silvicultural  system  Clearcut 


Alternatives  considered  2^ 
Quad  KTNC5NWN 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-18 


VQO  MM 

WindthroH  risk  _H 

Plant  Series  WHS 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0 acres  VC5  23  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  23 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  0_  acres  High  20  acres  Very  High  3 acres 

Cedar  0 Hemlock  21  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  22  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 


ENGINEERING 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8021 No.  Settings  2 

Planned  acres  24 
Estimated  volune  (mbf)  753 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NWS  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CCD 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-17 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  24  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  7 acres  800-1200  ft.  17  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  1_  acres  Mediun  0_  acres  High  ^ acres  Very  High  23  acres 

Cedar  0 Hemlock  23  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  24  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  contains  23  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  22  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8022 No.  Settings  4 

Planned  acres  68 
Estimated  volcine  (mbf)  1 ((( 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2_ 
Quad  KTNC5NWS 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-17 


4 ^ VQO  MM 

Windthrow  risk  _H 

Plant  Series  CCS 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  56  acres  VC5  12  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  20 acres  800-1200  ft.  36  acres  1200-1500  ft.  12  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  3 acres  Mediun  26  acres  High  39  acres  Very  High  0_  acres 

Cedar  0 Hemlock  33  Mixed  35 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  68  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  a pwssibility  to  have  areas  reclassified  as  HMI=4.  Field  verifaction  required  to  determine 
suitabi lity.(BMP13.19) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  9 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  39  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.74  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _4  streams  which  have  fish  passage  requirements,  of  these  passes  have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

Maintain  adequate  distribution  of  snags  by  leaving  0.1  acre-sized  patches  of  green  trees  within  the  unit  for 
every  10  acres  harvested.  Snag  patches  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  8023 No.  Settings  1 

Planned  acres  89 
Estimated  volune  (itibf)  2961 

Logging  methods  HE^ 

Silvicultural  system  Clearcut 


Alternatives  considered  ^ 
Quad  KTNC5NWS 
Mgmt  Area  K32  VCU  7380 
WAA  510 

1981  Photo  1179-18 


^ VQO  MM 

Windthrow  risk  _H 

Plant  Series  UHS 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  5_  acres  VC5  63  acres  VC6  21  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  52 acres  800-1200  ft.  2 acres  1200-1500  ft.  31  acres  over  1500  ft.  4 acres 

Mass  movement  index:  Low  0_  acres  Mediixn  53  acres  High  36  acres  Very  High  0_  acres 

Cedar  0 Hemlock  79  Mixed  9 Percent  Seen  _0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  89  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MHI=4.  Field  verifaction  required  to  determine 

suitability.(BMPl3.19) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  35  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8024 No.  Settings  1 

Planned  acres  15 
Estimated  volume  (tnbf)  471 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 4 

Quad  KTNC5NWS 

Mgmt  Area  K32  VCU  7380 

UAA  510 

1981  Photo  1179-17 


^ VQO  MM 

Windthrow  risk  _H 

Plant  Series  WHS 
Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  15  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _4 acres  800-1200  ft.  4 acres  1200-1500  ft.  7 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  0_  acres  High  15  acres  Very  High  0_  acres 

Cedar  0 Hemlock  0 Mixed  Percent  Seen  _0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  15  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  13  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.04  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  IW,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8025 No.  Settings  3 

Planned  acres  43 
Estimated  volune  (mbf)  1305 

Logging  methods  SL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2345 
Quad  KTNC5NWS 
Mgmt  Area  K32  VCU  7380 
WAA  510 

1981  Photo  1179-17 


^ VQO  MM 

Uindthrow  risk  H 
Plant  Series  WHS 
Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  7 acres  VC5  36  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  6 acres  800-1200  ft.  5 acres  1200-1500  ft.  32  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  Z_  acres  Mediun  0_  acres  High  41  acres  Very  High  0_  acres 

Cedar  0 Hemlock  3 Mixed  39  Percent  Seen  0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  43  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  40  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.42  miles  of  road 
and  endhaul  of  waste  (BHP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  8026 No.  Settings  1 

Planned  acres  19 
Estimated  volune  (mbf)  596 

Logging  methods  HE^ 

Silvicultural  system  Clearcut 


Alternatives  considered  2 456  VQO  MM 

Quad  KTNC5NWS  Uindthrow  risk  H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CMC 

UAA  510  Forest  type  Mixed  conifer 

1981  Photo  1179-17 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  19  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  16  acres  800-1200  ft.  0 acres  1200-1500  ft.  3 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  19  acres  Medium  0_  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  0 Mixed  19  Percent  Seen  _0 Percent  Unseen  100  Aspect  Uest 


SOILS 

This  unit  has  19  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  8027  No.  Settings  1 
Planned  acres  56 
Estimated  volume  (mbf)  1756 

Logging  methods  HE^ 

Silvicultural  system  Clearcut 


Alternatives  considered  2 456  VQO  MM 

Quad  KTNC5NWS  Windthrow  risk  _H 

Mgmt  Area  tC32  VCU  7380  Plant  Series  ROC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-17 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  56  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  33 acres  800-1200  ft.  1 acres  1200-1500  ft.  ^ acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  51  acres  Mediun  2_  acres  High  0_  acres  Very  High  3 acres 

Cedar  0 Hemlock  56  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  3 acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  contains  3 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8028 No.  Settings  1 

Planned  acres  7 
Estimated  volime  (mbf)  220 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 5 VQO  MM 

Quad  KTNC5NWS  Uindthrow  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CCD 

WAA  510  Forest  type  Hemlock 

1981  Photo  1279-11 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  7_  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  7 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  ^ acres  Mediun  5_  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  7 Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  7_  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  contains  6 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  on  1 .23  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHEO 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8029 No.  Settings  5 

Planned  acres  106 
Estimated  volume  (mbf)  3094 

Logging  methods  HL  SL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NWS  Uindthrow  risk  Jj 

Mgmt  Area  K32  VCU  7380  Plant  Series  CCD 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-11 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  36  acres  VC5  70  acres  VC6  0_  acres  VC7  ^ acres 

Elevation  breakdown:  0-800  ft.  _0 acres  800-1200  ft.  ^ acres  1200-1500  ft.  35  acres  over  1500  ft.  M acres 

Mass  movement  index:  Low  0_  acres  Medium  0_  acres  High  106  acres  Very  High  0_  acres 

Cedar  0 Hemlock  103  Mixed  0 Percent  Seen  25  Percent  Unseen  75  Aspect  West 


SOILS 

This  unit  has  106  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  61  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  64  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.70  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Maintain  diversity  within  unit  by  leaving  1-5  acre-sized  islands  of  green  trees  at  a rate  of  1 acre  of  island  for 
every  20  acre  harvested.  Leave  islands  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8030 No.  Settings  _1 

1 Planned  acres  14 

Estimated  volume  (mbf)  439 

I Logging  methods  RS 

I Silvicultural  system  Clearcut 


Alternatives  considered  2 3 6 

Quad  KTNC5NWN 

Mgmt  Area  K32  VCU  7380 

WAA  510 

1981  Photo  1179-12 


VOO  PR 

Windthrow  risk  _H 

Plant  Series  UHS 

Forest  type  Mixed  conifer 


i PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0 acres  VC5  14  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  14 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Mediun  3 acres  High  11  acres  Very  High  0_  acres 

Cedar  0 Hemlock  0 Mixed  14 Percent  Seen  100  Percent  Unseen  _0 Aspect  South 


I SOILS 

This  unit  has  14  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  10  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  of  these  passes  1 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
} Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 

Unit  is  adjacent  to  estuary  or  beach  fringe;  maintain  1000  or  500  ft  buffer. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  TRAITORS  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8031 No.  Settings  Z 

Planned  acres  1 1 
Estimated  volune  (mbf)  274 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 5 VQO  MM 

Quad  KTNC5NWS  Uindthrow  risk  H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CCD 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-11 


PHYSICAL  DESCRIPTION 

Volime  class  breakdown:  VC4  11  acres  VC5  0_  acres  VC6  0 acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  1J acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  ^ acres  High  9 acres  Very  High  0_  acres 

Cedar  0 Hemlock  10  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  11  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  contains  8 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/UATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  of  these  passes  1 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8032 No.  Settings  2 

Planned  acres  17 
Estimated  volume  (mbf)  514 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NWS  Windthrow  risk  Jj 

Mgmt  Area  K32  VCU  7380  Plant  Series  WHM 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-12 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  3 acres  VC5  14  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _0 acres  800-1200  ft.  10  acres  1200-1500  ft.  7 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  1_  acres  Medium  0_  acres  High  16  acres  Very  High  0_  acres 

Cedar  0 Hemlock  17  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  17  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  16  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8033 No.  Settings  1 

Planned  acres  8 
Estimated  volime  (mbf)  251 

Logging  (nethods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 5 VQO  MM 

Quad  KTNC5NWS  Uindthrow  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  MHU 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-12 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  8_  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _0 acres  800-1200  ft.  3 acres  1200-1500  ft.  5 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Mediun  0_  acres  High  8 acres  Very  High  0_  acres 

Cedar  0 Hemlock  8 Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  8 acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  T_  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 

(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 
Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 
Oversteepened  slopes  may  require  full  bench  construction  on  0.22  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8034 No.  Settings  2 

Planned  acres  39 
Estimated  volune  (mbf)  1223 

Logging  methods  SL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NUS  Windthrow  risk  _H 

Mgmt  Area  <32  VCU  7380  Plant  Series  WDC 

UAA  510  Forest  typ>e  Hemlock 

1981  Photo  1179-11 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  39  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  6 acres  800-1200  ft.  19  acres  1200-1500  ft.  10  acres  over  1500  ft.  4 acres 

Hass  movement  index:  Low  4 acres  Medium  0_  acres  High  35  acres  Very  High  0_  acres 

Cedar  0 Hemlock  39  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  39  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  33  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.09  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  IM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  8035 No.  Settings  4 

Planned  acres  90 
Estimated  volume  (mbf)  2499 

Logging  methods  HL  SL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 5 VQO  MM 

Quad  KTNC5NWS  Uindthrou  risk  _H 

Mgmt  Area  IQ2  VCU  7380  Plant  Series  NME 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-11 


PHYSICAL  DESCRIPTION 

Voltme  class  breakdown:  VC4  61  acres  VC5  22  acres  VC6  7_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  0 acres  800-1200  ft.  46  acres  1200-1500  ft.  40  acres  over  1500  ft.  4 acres 

Mass  movement  index:  Low  39  acres  Mediun  0 acres  High  51  acres  Very  High  0 acres 

Cedar  0 Hemlock  80  Mixed  0 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  90  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  26  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  50  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  erxihaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.35  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8036  No.  Settings  1 
Planned  acres  27 
Estimated  volune  (mbf)  T108 

Logging  methods  HE_ 

Silvicultural  system  Shelter  wood 


Alternatives  considered  2 4 

Quad  KTNC5NWS 

Mgmt  Area  K32  VCU  7380 

UAA  510 

1981  Photo  1179-11 


VQO  MM 

WindthroH  risk  _H 

Plant  Series  CMM 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  0_  acres  VC6  27  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _1 acres  800-1200  ft.  0 acres  1200-1500  ft.  5 acres  over  1500  ft.  ^ acres 

Mass  movement  index:  Low  22  acres  Medium  0 acres  High  5 acres  Very  High  0 acres 

Cedar  0 Hemlock  0 Mixed  25 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  27  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MHI=4.  Field  verifaction  required  to  determine 
suitabi lity.(BMP13.19) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMPl3. 19) 

This  unit  contains  4 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8038 No.  Settings  6 

Planned  acres  134 
Estimated  volume  (mbf)  4021 

Logging  methods  HL  SL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  M 

Quad  KTNC5NWS  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  WDC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-60 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  92  acres  VC5  0 acres  VC6  42  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  _0 acres  800-1200  ft.  9 acres  1200-1500  ft.  ^ acres  over  1500  ft.  98  acres 

Mass  movement  index:  Low  68  acres  Mediun  0_  acres  High  66  acres  Very  High  0_  acres 

Cedar  0 Hemlock  90  Mixed  43  Percent  Seen  31  Percent  Unseen  69  Aspect  North 


SOILS 

This  unit  has  134  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMP13.19) 

This  unit  contains  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  73  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  1.29  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

Maintain  diversity  within  unit  by  leaving  1-5  acre-sized  islands  of  green  trees  at  a rate  of  1 acre  of  island  for 
every  20  acre  harvested.  Leave  islands  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  BEHM/TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYCXJT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  8039 No.  Settings  2 

Planned  acres  29 
Estimated  volume  (mbf)  790 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VOO  MM 

Quad  KTNC5NWS  WindthroH  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  UHC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-62 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  19  acres  VC5  10  acres  VC6  0_  acres  VC7  ^ acres 

Elevation  breakdown:  0-800  ft.  _0 acres  800-1200  ft.  0 acres  1200-1500  ft.  5 acres  over  1500  ft.  ^ acres 

Mass  movement  index:  Low  28  acres  Mediun  0_  acres  High  1_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  27  Mixed  _0 Percent  Seen  97  Percent  Unseen  _3 Aspect  North 


SOILS 

This  unit  has  29  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitability. (BMP13. 19) 

This  unit  contains  15  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  12  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  8040 No.  Settings  7 

Planned  acres  103 
Estimated  volune  (mbf)  3520 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  M 

Quad  KTNC5NWN  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CMC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-63 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  5_  acres  VC5  65  acres  VC6  33  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  57 acres  800-1200  ft.  33  acres  1200-1500  ft.  ]Z  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  67  acres  Mediun  0_  acres  High  36  acres  Very  High  0_  acres 

Cedar  0 Hemlock  98  Mixed  _0 Percent  Seen  99  Percent  Unseen  _1 Aspect  East 


SOILS 

This  unit  has  103  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitability. (BMP13. 19) 

This  unit  contains  27  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  35  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.19  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 

Maintain  diversity  within  unit  by  leaving  1-5  acre-sized  islands  of  green  trees  at  a rate  of  1 acre  of  island  for 
every  20  acre  harvested.  Leave  islands  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M^  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimun  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

Survey  complete,  results  pending.  No  known  cultural  resources  found. 
GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8041 No.  Settings  4 

Planned  acres  44 
Estimated  volune  (mbf)  1381 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 45  VQO  _M 

Quad  KTNC5NWN  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CMC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-62 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  44  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  44 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Hass  movement  index:  Low  27  acres  Medium  16  acres  High  1_  acres  Very  High  ^ acres 

Cedar  0 Hemlock  40  Mixed  _4 Percent  Seen  41  Percent  Unseen  59  Aspect  East 


SOILS 

This  unit  has  43  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  contains  37  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  of  these  passes  _1_  have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 

Maintain  adequate  distribution  of  snags  by  leaving  0.1  acre-sized  patches  of  green  trees  within  the  unit  for 
every  10  acres  harvested.  Snag  patches  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special -use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  8044 No.  Settings  3 

Planned  acres  33 
Estimated  volune  (mbf)  920 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  ^ 
Quad  KTNC6NEN 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-50 


5 6 VQO  MM 

Uindthrow  risk  _H 

Plant  Series  CMB 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  18  acres  VC5  15  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  33 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  10  acres  Medium  23  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  30  Mixed  _0 Percent  Seen  0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  33  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  33  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8045 No.  Settings  1 

Planned  acres  10 
Estimated  volime  (mbf)  250 

Logging  tnethods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 3 
Quad  KTNC6NEN 
Mgmt  Area  K32  VCU  7380 
WAA  510 

1981  Photo  1179-49 


^ VQO  MM 

WindthroH  risk  _H 

Plant  Series  CMC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  10  acres  VC5  0_  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  10  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  10  acres  Mediun  0_  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  7 Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  10  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  contains  9 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  (W,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8046 No.  Settings  3 

Planned  acres  37 
Estimated  volume  (mbf)  924 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 5 VQO  MM 

Quad  KTNC6NEN  Uindthrow  risk  H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CCD 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-9 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  37  acres  VC5  0_  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  37  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  10  acres  Mediun  27  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  26  Mixed  10  Percent  Seen  0 Percent  Unseen  100  Aspect  South 


SOILS 

This  unit  has  36  acres  that  may  require  i»rtial  or  full  suspension  (BMP  13.9) 

This  unit  contains  35  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/UATERSHED 

All  trees  less  than  12  inches  DBH  within  35  feet  of  Class  III  streams,  will  remain  standing  in  these  units. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 


7380 


HOHTH  KHriUA  fHOJUCT  HAKftST  UKIT  DtSICH  CAHO 

YOU:  7380  UHIT  HllHBER:  ^0^6 

PLAHHED  HARVEST  UHIT  HAP 


ACRES:  37  YOLUHE:  324  HBF  5l/Ofij:  KTNC6 

PHOTO  HUH.  : 1179-9  LAHDHET  IHPO  TOIHSHIP 


OUARTER  OOHD(t): 

2LLS RAHCE  89F. 


Rifir  to  thi  Logging/Troniporlation  Plan  ovirloy  for  tho  Indicotod  oirlol  photograph  to  supplomint  tho  folloilng 
Iniondtd  dotign  of  tho  harmt  unit  and  astoclotid  roads. 


SUBSECTIOH  BOUHDART 
UHIT  BOUHDARY  __ 

ADJACEHT  UHIT  ,,,,,, 

OPPORTUHITY  ROAO  , , 

EXISTIHC  ROAD  IH  ALT  _=_ 
EXISTIHC  ROAD  HOT  IH  -USD 
CLASS  I STREAH  o o o 

CLASS  II  STREAH  ooooooooo 

CLASS  III  STREAH  

LTF  SYHBOL  a 


200  FT  COHTOUR  IHTERYAL 
1000 


HAPSCALE  1:12000 
LAHDIHC  -k 

EACLE  TREE  j 

EXISTIHC  CLEmUT 

SALT1ATER  AHD  LAKES 

CLASS  I t II  STREAH  BUFFER 


2 0 0 0/nl 

HL  HICHLEAD 


LOCCIHC  SYSTEHS: 


SHELTERIOOD 
HARVEST 
BEACH  BUFFER 


July  04.  1993 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8047  No.  Settings  1 
Planned  acres  15 
Estintated  volune  (mbf)  375 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  cof\sidered  2 VQO  PR 

Quad  KTNC6NEN  Windthrow  risk  H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CMC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-8 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  15  acres  VC5  0_  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  15 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  9 acres  Medium  6 acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  11  Mixed  0 Percent  Seen  100  Percent  Unseen  0 Aspect  West 


SOILS 

This  unit  has  15  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  contains  15  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  BEHM/TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special -use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 


7380 


nu: 


HOKTH  KtYILLA  I'KOJISCT  MAKfKST  UKIT  DUSICK  CAKB 
UHIT  HUHBER:  S047 


PLAHHED  HARVEST  UHIT  MAP 


ACRES:  >5  VOLUME:  175 HBF  QUAD(t):  KTNC6 

PHOTO  MUM.  : H79-8  LAMDMET  IMPO  TOtMSHIP 


QUARTER  QUAD(t): 

71X RAMCi  89P. 


Riftr  to  tho  Logging/Trontporlol Ion  Plan  ovorlay  for  tho  Indicotod  oorlol  photograph  to  lupplornont  tho  following 
Intondod  dotign  of  tho  horvoit  unit  and  attociafod  roads. 


SUBSECTIOM  BOUMDARY 
UMIT  BOUMDARY 
ADJACEMT  UMIT 
OPPORTUMITY  ROAD 
EXISTIMC  ROAD  IM  ALT 
EXISTIMC  ROAD  MOT  IM 
CLASS  I STREAM 
CLASS  II  STREAM 
CLASS  III  STREAM 
LTF  SYMBOL 


200  FT  COMTOUR  IMTERVAL 
1000 


1700 


ooooooooo 


h 


MAPSCALE  1:12000 
LAMDIMC  it 

EACLE  TREE  j 

EXISTIMC  CLEmUT 

SALTIATER  AMD  LAKES 

CLASS  I i II  STREAM  BUFFER 


2 0 00}  Hi 

HL  HICHLEHO 


LOCCIMC  SYSTEMS: 


SHELTERtOOD 
HARVEST 
BEACH  BUFFER 


July  04,  1tS3 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8048 No.  Settings  1 

Planned  acres  37 
Estimated  volime  (tnbf)  924 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 5 VQO  _M 

Quad  KTNC6NEN  Uindthrow  risk  H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CMC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-10 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  37  acres  VC5  0_  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  37  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  30  acres  Medium  7_  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  35  Mixed  _0 Percent  Seen  28  Percent  Unseen  72  Aspect  West 


SOILS 

This  unit  has  37  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitability.(BMPl3.19) 

This  unit  contains  36  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volime  per  acre. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/UATERSHED 

There  are  _2  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  BEHM/TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8049 No.  Settings  1 

Planned  acres  12 
Estimated  volune  (mbf)  299 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VOO  _M 

Quad  KTNC6NEN  Windthrow  risk  H 

Mgmt  Area  k32  VCU  7380  Plant  Series  WDC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-10 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  12  acres  VC5  0_  acres  VC6  ^ acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  12  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  3 acres  Medium  ^ acres  High  7_  acres  Very  High  ^ acres 

Cedar  0 Hemlock  12  Mixed  0 Percent  Seen  100  Percent  Unseen  0 Aspect  West 


SOILS 

This  unit  has  12  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 


TIMBER 

Difficult  topography  - More  comp I ex/ expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 
Oversteepened  slopes  may  require  full  bench  construction  on  0.15  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  BEHM/TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYCXJT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8050 No.  Settings  1 

Planned  acres  9 
Estimated  volume  (mbf)  224 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC6NEN  WirxJthrow  risk  _H 

Mgmt  Area  1(32  VCU  7380  Plant  Series  CMC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-10 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  9 acres  VC5  0_  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft,  9 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  nnovement  index:  Low  ^ acres  Medium  3 acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  6 Mixed  _0 Percent  Seen  11  Percent  Unseen  89  Aspect  South 


SOILS 

This  unit  has  9 acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  contains  8 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/UATERSHEO 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  8051 No.  Settings  2 

Planned  acres  WT 
Estimated  volune  (mbf)  1510 

Logging  methods  SL 

Silvicultural  system  Clearcut 


Alternatives  considered  ^ 
Quad  KTNC6NEN 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-48 


6_  VQO  MM 

Uindthrow  risk  _H 

Plant  Series  CCD 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  26  acres  VC5  0 acres  VC6  21  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  0 acres  800-1200  ft.  0 acres  1200-1500  ft.  27  acres  over  1500  ft.  20  acres 

Mass  movement  index:  Low  0 acres  Medium  0 acres  High  0 acres  Very  High  47  acres 

Cedar  0 Hemlock  23  Mixed  16 Percent  Seen  17  Percent  Unseen  83  Aspect  West 


SOILS 

This  unit  has  47  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  45  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  12  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special -use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8052 No.  Settings  1 

Planned  acres  19 
Estimated  volune  (mbf)  616 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2_ 
Quad  KTNC5NWN 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-68 


VQO  MM 

Uindthrow  risk  _H 

Plant  Series  CCS 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  17  acres  VC6  ^ acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft,  0 acres  800-1200  ft.  4 acres  1200-1500  ft.  12  acres  over  1500  ft.  3 acres 

Mass  nwvement  index:  Low  1_  acres  Mediun  0_  acres  High  18  acres  Very  High  0_  acres 

Cedar  0 Hemlock  0 Mixed  19  Percent  Seen  100  Percent  Unseen  _0 Aspect  South 


SOILS 

This  unit  has  19  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  6 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  8 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  comp I ex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  TRAITORS  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  rw  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8053 No.  Settings  5 

Planned  acres  90 
Estimated  volume  (mbf)  3482 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  _M 

Quad  KTNC5NWN  Uindthrow  risk  H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CMH 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-67 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  22  acres  VC6  68  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  90 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Hass  movement  index:  Low  18  acres  Medium  51  acres  High  21  acres  Very  High  0 acres 

Cedar  0 Hemlock  69  Mixed  21 Percent  Seen  100  Percent  Unseen  _0 Aspect  South 


SOILS 

This  unit  has  90  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitability. (BMP13. 19) 

This  unit  contains  9 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 
Oversteepened  slopes  may  require  full  bench  construction  on  0.10  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 

Unit  is  adjacent  to  estuary  or  beach  fringe;  maintain  1000  or  500  ft  buffer. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  as  seen  from  viewpoints  within  the  TRAITORS  COVE viewshed, 

approximately  a minimun  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8054  No.  Settings  4 
Planned  acres  62 
Estimated  volume  (mbf)  2303 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  M 

Quad  KTNC5NWN  Windthrow  risk  _H 

Mgmt  Area  IC32  VCU  7380  Plant  Series  UHS 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-68 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  25  acres  VC6  37  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  62 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0 acres  Medium  40  acres  High  22  acres  Very  High  0 acres 

Cedar  0 Hemlock  36  Mixed  25 Percent  Seen  100  Percent  Unseen  jO Aspect  South 


SOILS 

This  unit  has  61  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BHP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  8 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.41  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 

Unit  is  adjacent  to  estuary  or  beach  fringe;  maintain  1000  or  500  ft  buffer. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  TRAITORS  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8055 No.  Settings  1 

Planned  acres  43 
Estimated  volune  (mbf)  1208 

Logging  methods  HE^ 

Silvicultural  system  Clearcut 


Alternatives  considered  ^ 
Quad  KTNC5NES 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1279-17 


VQO  MM 

Uindthrow  risk  H 

Plant  Series  MHU 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  22  acres  VC5  21  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  26  acres  800-1200  ft.  0 acres  1200-1500  ft.  17  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  16  acres  High  27  acres  Very  High  0_  acres 

Cedar  0 Hemlock  9 Mixed  34  Percent  Seen  0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  43  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  20  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volune  per  acre. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8056  No.  Settings  3 
Planned  acres  64 
Estimated  volime  (mbf)  1598 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC6NEN 

Mgmt  Area  102  VCU  7380 

WAA  510 

1981  Photo  1179-10 


^ VQO  PR 

WindthroH  risk  _H 

Plant  Series  CMB 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  64  acres  VC5  0 acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  64  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  35  acres  Medium  20  acres  High  9_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  62  Mixed  _0 Percent  Seen  56  Percent  Unseen  44  Aspect  West 


SOILS 

This  unit  has  64  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitability. (BMP13. 19) 

This  unit  contains  53  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  1_  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 

(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 


FISH/UATERSHED 

There  are  _2  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  BEHM/TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8057  No.  Settings  7 
Planned  acres  76 
Estimated  volune  (mbf)  1898 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC6NEN 

Mgmt  Area  <32  VCU  7380 

UAA  510 

1981  Photo  1179-9 


^ VQO  MM 

Windthrow  risk  _H 

Plant  Series  CCD 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  76  acres  VC5  0 acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  76  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  22  acres  Mediim  54  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  61  Mixed  JO Percent  Seen  _0 Percent  Unseen  100  Aspect  South 


SOILS 

This  unit  has  39  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  contains  74  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/UATERSHED 

All  trees  less  than  12  inches  DBH  within  35  feet  of  Class  III  streams,  will  remain  standing  in  these  units. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAM/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8058 No.  Settings  2 

Planned  acres  15 
Estinnated  volune  (mbf)  375 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 3 
Quad  KTNC6NEN 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-49 


VQO  MM 

Windthrow  risk  _H 

Plant  Series  CMB 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  15  acres  VC5  0_  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  3_  acres  Medina  12  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  15  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  14  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  13  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

This  unit  adjacent  to  other  ownership.  Boundary  establishment  required  prior  to  layout. 


CULTURAL  RESOURCES 

Survey  complete,  results  pending.  No  known  cultural  resources  found. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8060 No.  Settings  2 

Planned  acres  36 
Estimated  volunte  (mbf)  1130 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC6NEN 

Mgmt  Area  K32  VCU  7380 

UAA  510 

1981  Photo  1179-48 


6_  VQO  _M 

Windthrow  risk  H 

Plant  Series  WDC 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  36  acres  VC6  0_  acres  VC7  0^  acres 

Elevation  breakdown:  0-800  ft.  0 acres  800-1200  ft.  0 acres  1200-1500  ft.  21  acres  over  1500  ft.  15  acres 

Mass  movement  index:  Low  3 acres  Mediun  0_  acres  High  33  acres  Very  High  0_  acres 

Cedar  0 Hemlock  0 Mixed  32 Percent  Seen  50  Percent  Unseen  50  Aspect  North 


SOILS 

This  unit  has  36  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  BEHM/TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8061 No.  Settings  1 

Planned  acres  26 
Estimated  volume  (mbf)  761 

Logging  methods  SL 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC6NEN 

Mgmt  Area  K32  VCU  7380 

UAA  510 

1981  Photo  1179-48 


^ VQO  MM 

Uindthrow  risk  _H 

Plant  Series  CCD 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  19  acres  VC5  0 acres  VC6  7 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  _0 acres  800-1200  ft.  0 acres  1200-1500  ft.  ^ acres  over  1500  ft.  6 acres 

Mass  movement  index:  Low  0_  acres  Medium  0_  acres  High  0_  acres  Very  High  26  acres 

Cedar  0 Hemlock  18  Mixed  6 Percent  Seen  30  Percent  Unseen  70  Aspect  West 


SOILS 

This  unit  has  26  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  24  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  4 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8062 No.  Settings  7 

Planned  acres  98 
Estimated  volune  (mbf)  3539 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NWN 

Mgmt  Area  K32  VCU  7380 

UAA  510 

1981  Photo  1179-68 


VQO  MM 

Windthrow  risk  _H 

Plant  Series  CCS 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0 acres  VC5  50  acres  VC6  48  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  1J acres  800-1200  ft.  83  acres  1200-1500  ft.  4 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  35  acres  Medium  2_  acres  High  61  acres  Very  High  0_  acres 

Cedar  0 Hemlock  8 Mixed  90 Percent  Seen  100  Percent  Unseen  _0 Aspect  South 


SOILS 

This  unit  has  98  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  20  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  50  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

All  trees  less  than  12  inches  DBH  within  35  feet  of  Class  III  streams,  will  remain  standing  in  these  units. 


WILDLIFE 

Maintain  diversity  within  unit  by  leaving  1-5  acre-sized  islands  of  green  trees  at  a rate  of  1 acre  of  island  for 
every  20  acre  harvested.  Leave  islands  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  TRAITORS  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8063 No.  Settings  2 

Planned  acres  47 
Estimated  volune  (mbf)  1929 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NWN 

Mgmt  Area  K32  VCU  7380 

WAA  510 

1981  Photo  1179-67 


^ VQO  _M 

Uindthrou  risk  H 
Plant  Series  UHH 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  ^ acres  VC5  0_  acres  VC6  47  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  47  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  26  acres  High  21  acres  Very  High  0_  acres 

Cedar  0 Hemlock  47  Mixed  _0 Percent  Seen  100  Percent  Unseen  00  Aspect  South 


SOILS 

This  unit  has  47  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 

Unit  is  adjacent  to  estuary  or  beach  fringe;  maintain  1000  or  500  ft  buffer. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  as  seen  from  viewpoints  within  the  TRAITORS  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8064 No.  Settings  3 

Planned  acres  53 
Estimated  volume  (mbf)  1933 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NWN 

Mgmt  Area  K32  VCU  7380 

UAA  510 

1981  Photo  1179-68 


^ VOO  _M 

Uindthrow  risk  H 

Plant  Series  UHS 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  25  acres  VC6  28  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  32  acres  800-1200  ft.  20  acres  1200-1500  ft.  1 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  ^ acres  High  47  acres  Very  High  0_  acres 

Cedar  0 Hemlock  14  Mixed  39  Percent  Seen  100  Percent  Unseen  _0 Aspect  South 


SOILS 

This  unit  has  53  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  30  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  TRAITORS  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYCXJT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8065  No.  Settings  2 
Planned  acres  30 
Estimated  volune  (mbf)  977 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  34  6 VQO  MM 

Quad  KTNC5NUN  Uindthrow  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  UPC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-11 


PHYSICAL  DESCRIPTION 

VoluTte  class  breakdown:  VC4  5_  acres  VC5  18  acres  VC6  1_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  18  acres  800-1200  ft.  1^  acres  1200-1500  ft.  IJ^  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  1_  acres  Mediun  0_  acres  High  29  acres  Very  High  0_  acres 

Cedar  0 Hemlock  28  Mixed  _0 Percent  Seen  100  Percent  Unseen  _0 Aspect  West 


SOILS 

This  unit  has  29  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  contains  17  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8066 No.  Settings  3 

Planned  acres  47 
Estimated  volume  (mbf)  1474 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _3 VQO  _M 

Quad  KTNC5NWN  Uindthrow  risk  H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CCS 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-11 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  47  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  6 acres  800-1200  ft.  37  acres  1200-1500  ft.  4 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  37  acres  High  10  acres  Very  High  ^ acres 

Cedar  0 Hemlock  47  Mixed  _0 Percent  Seen  100  Percent  Unseen  _0 Aspect  West 


SOILS 

This  unit  has  47  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  may  contain  > 40X  McGilvery  soils.  Field  verification  required  to  determine  suitability.(BHP13.19) 

This  unit  contains  44  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8067  No.  Settings  1 
Planned  acres  15 
Estimated  volune  (mbf)  420 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NWN 

Mgrot  Area  K32  VCU  7380 

UAA  510 

1981  Photo  1179-11 


^ VQO  JM 

Uindthrow  risk  H 
Plant  Series  CMB 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volime  class  breakdown:  VC4  8 acres  VC5  7 acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  15  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  13  acres  High  2_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  12  Mixed  _2 Percent  Seen  20  Percent  Unseen  80  Aspect  West 


SOILS 

This  unit  has  15  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  HcGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BHP13.19). 
This  unit  contains  _13  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8068 No.  Settings  1 

Planned  acres  33 
Estimated  volume  (mbf)  985 

Logging  methods  SL 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NWS 

Mgmt  Area  K32  VCU  7380 

WAA  510 

1981  Photo  1279-12 


^ VQO  MM 

Windthrow  risk  _H 

Plant  Series  WDC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  8_  acres  VC5  25  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  0 acres  800-1200  ft.  21  acres  1200-1500  ft.  ]2  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  4 acres  Medium  12  acres  High  17  acres  Very  High  0_  acres 

Cedar  0 Hemlock  32  Mixed  _0 Percent  Seen  85  Percent  Unseen  15  Aspect  North 


SOILS 

This  unit  has  33  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  13  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  comp I ex/ expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 
Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYCXJT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8069 No.  Settings  7 

Planned  acres  117 
Estimated  volune  (tnbf)  3204 

Logging  methods  HL  SL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NWS 

Mgmt  Area  IQ2  VCU  7380 

UAA  510 

1981  Photo  1179-11 


^ VQO  MM 

Uindthrow  risk  _H 

Plant  Series  CCD 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  73  acres  VC5  44  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  12  acres  800-1200  ft.  61  acres  1200-1500  ft.  32  acres  over  1500  ft.  12  acres 

Mass  movement  index:  Low  5_  acres  Hediun  0_  acres  High  112  acres  Very  High  0_  acres 

Cedar  0 Hemlock  116  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  84  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  <BMP13.19>. 
This  unit  contains  82  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  52  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 
Potentially  very  low  volume  per  acre. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  _[  streams  which  have  fish  passage  requirements,  of  these  passes  1 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

Maintain  diversity  within  unit  by  leaving  1-5  acre-sized  islands  of  green  trees  at  a rate  of  1 acre  of  island  for 
every  20  acre  harvested.  Leave  islands  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8070 No.  Settings  3 

Planned  acres  35 
Estimated  volume  (mbf)  952 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  3 5 VQO  MM 

Quad  ICTNC5NWS  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CCD 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-12 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  23  acres  VC5  12  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  35 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  1_  acres  Medium  3 acres  High  31  acres  Very  High  0_  acres 

Cedar  0 Hemlock  34  Mixed  0 Percent  Seen  0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  35  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  33  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  streams  which  have  fish  passage  requirements,  of  these  passes  1 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

Harvest  operations  restricted  to  April  1 to  October  31  to  protect  trumpeter  swans  on  Margaret,  Orchard, 
Lakes,  Klu  Bay  and  the  head  of  Traitors  Cove. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYCXJT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8071 No.  Settings  6 

Planned  acres  41 
Estimated  volune  (tnbf)  1 175 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NWS 

Mgmt  Area  K32  VCU  7380 

WAA  510 

1981  Photo  1179-12 


^ VQO  MM 

Windthrou  risk  _H 

Plant  Series  CCD 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  17  acres  VC5  24  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  31 acres  800-1200  ft.  10  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  1_  acres  Hediun  32  acres  High  8 acres  Very  High  0 acres 

Cedar  0 Hemlock  41  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  41  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BHP13.9) 

This  unit  contains  9 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  comp I ex/ expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Harvest  operations  restricted  to  April  1 to  October  31  to  protect  trumpeter  swans  on  Margaret,  Orchard, 
Lakes,  klu  Bay  and  the  head  of  Traitors  Cove. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 


7380 


DOKTH  KHflLLA  FKOJUCT  HAKfUST  UHIT  DUSICH  CAKB 

YCU:  7380  uniT  HUMBER:  

FLAMMED  HARYEST  UMIT  MAP 


ACRES:  YOLUME:  ^^75  mBP  (lUAD(i):  KTNC5 

PHOTO  MUM.  : 1179-12  LAMDMET  IMFO  TOtMSHIP 


OUARTER  OUAD(t):  NVS 

HR RAMCE  90F. 


Riftr  to  thi  Lojginj/Traniportol Ion  Plan  ovirlor  for  thi  Indleotid  oirlal  photograph  to  tupplimint  thi  following 
Intindid  doilgn  of  tho  harviit  unit  ond  attoclatid  roods. 


SUBSECTIOM  BOUMDARY 
UMIT  BOUMDARY 
ADJACEMT  UMIT 
OPPORTUMITY  ROAD 
EXISTIMC  ROAD  IM  ALT 
EXISTIMC  ROAD  MOT  IM 
CLASS  I STREAM 
CLASS  II  STREAM 
CLASS  III  STREAM 
LTF  SYMBOL 


200  FT  COMTOUR  IMTERYAL 

tOOO  2 000/1  It 


noo 


ooooooooo 


MAPSCALE  1:12000 
LAMDIMC  if 

EACLE  TREE  j 

EXISTIMC  cLEnrn 

SALTMATER  AMD  LAKES 

CLASS  I t II  STREAM  BUFFER 


LOCCIMC  SYSTEMS: 

HL  HICHLEiD 


SHELTERIOOD  |;xXXW<;t 
HARYEST 


BEACH  BUFFER 


July  04.  1333 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8072 No.  Settings  4 

Planned  acres  39 
Estimated  volune  (mbf)  974 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NWS 

Mgmt  Area  K32  VCU  7380 

UAA  510 

1981  Photo  1279-12 


^ VQO  MM 

Uindthrow  risk  _H 

Plant  Series  WHC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  39  acres  VC5  0_  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  25 acres  800-1200  ft.  14  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  1_  acres  Hediun  24  acres  High  8_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  37  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  39  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  16  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  comp I ex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  IWf  riot  seen  within  a viewshed. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  8073 No.  Settings  1 

Planned  acres  28 
Estimated  volime  (mbf)  878 

Logging  methods  SL 

Silvicultural  system  Clearcut 


Alternatives  considered  3456  VQO  MM 

Quad  KTNC5NWS  Windthrow  risk  H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CMB 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-17 


PHYSICAL  DESCRIPTION 

Volime  class  breakdown:  VCA  0_  acres  VC5  28  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  28  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Mediim  6 acres  High  0_  acres  Very  High  22  acres 

Cedar  0 Hemlock  27  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  28  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  27  acres  of  forested  wetlaixls.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  22  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _1^  streams  which  have  fish  passage  requirements,  of  these  passes  1 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8074 No.  Settings  3 

Planned  acres  45 
Estimated  volume  (mbf)  141 1 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  __3 VOO  MM 

Quad  KTNC5NWS  Windthrow  risk  H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CCD 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-17 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  45  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  19  acres  800-1200  ft.  26  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0 acres  Mediun  0 acres  High  0 acres  Very  High  45  acres 

Cedar  0 Hemlock  45  Mixed  0 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  45  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  45  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  43  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8075 No.  Settings  4 

Planned  acres  56 
Estimated  volume  (mbf)  1928 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NWS 

Mgmt  Area  K32  VCU  7380 

UAA  510 

1981  Photo  1179-11 


^ VQO  MM 

Uindthrow  risk  _H 

Plant  Series  NME 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  5 acres  VC5  30  acres  VC6  21  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  32 acres  800-1200  ft.  ^ acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  22  acres  Mediun  0_  acres  High  34  acres  Very  High  0_  acres 

Cedar  0 Hemlock  36  Mixed  20 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  56  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  12  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  ^ mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 

(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8076 No.  Settings  6 

Planned  acres  128 
Estimated  volume  (mbf)  3756 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NWS 

Mgmt  Area  K32  VCU  7380 

WAA  510 

1981  Photo  1179-60 


^ VQO  MM 

Windthrow  risk  _H 

Plant  Series  CMM 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  49  acres  VC5  77  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  38  acres  800-1200  ft.  56  acres  1200-1500  ft.  ^ acres  over  1500  ft.  6 acres 

Mass  movement  index:  Low  27  acres  Medium  0_  acres  High  99  acres  Very  High  0_  acres 

Cedar  0 Hemlock  124  Mixed  _1 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  59  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  22  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  12  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _2  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

Maintain  diversity  within  unit  by  leaving  1-5  acre-sized  islands  of  green  trees  at  a rate  of  1 acre  of  island  for 
every  20  acre  harvested.  Leave  islands  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8077  No.  Settings  5 
Planned  acres  73 
Estimated  volume  (mbf)  2374 

Logging  methods  HL  SL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NWS 

Mgmt  Area  K32  VCU  7380 

WAA  510 

1981  Photo  1179-61 


^ VQO  MM 

Uindthrow  risk  _H 

Plant  Series  WDC 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volime  class  breakdown:  VC4  8 acres  VC5  51  acres  VC6  14  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  _0 acres  800-1200  ft.  0 acres  1200-1500  ft.  16  acres  over  1500  ft.  57  acres 

Mass  movement  index:  Low  24  acres  Median  0_  acres  High  49  acres  Very  High  0_  acres 

Cedar  0 Hemlock  5 Mixed  68 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  60  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitability.(BMP13.19) 

This  unit  contains  58  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP 14. 7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8078 No.  Settings  3 

Planned  acres  35 
Estimated  volune  (mbf)  1098 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NWN 

Mgmt  Area  IC32  VCU  7380 

UAA  510 

1981  Photo  1179-62 


^ VQO  MM 

Windthrow  risk  _H 

Plant  Series  CMC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  35  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  35 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  18  acres  Medium  16  acres  High  1_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  32  Mixed  3 Percent  Seen  31  Percent  Unseen  69  Aspect  East 


SOILS 

This  unit  has  33  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  31  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/UATERSHED 

There  are  streams  which  have  fish  passage  requirements,  of  these  passes  1 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8079 No.  Settings  6 

Planned  acres  115 
Estimated  volune  (mbf)  3877 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _3 VQO  MM 

Quad  KTNC5NWS  Uindthrow  risk  H 

Mgmt  Area  k32  VCU  7380  Plant  Series  CMC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-62 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  8 acres  VC5  74  acres  VC6  33  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  47  acres  800-1200  ft.  47  acres  1200-1500  ft.  ^ acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  65  acres  Mediun  0_  acres  High  50  acres  Very  High  0_  acres 

Cedar  0 Hemlock  112  Mixed  _3 Percent  Seen  100  Percent  Unseen  _0 Aspect  East 


SOILS 

This  unit  has  1 14  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  may  contain  > 40X  McGilvery  soils.  Field  verification  required  to  determine  suitability.(BMPl3.19) 

This  unit  contains  25  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  39  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Maintain  diversity  within  unit  by  leaving  1-5  acre-sized  islands  of  green  trees  at  a rate  of  1 acre  of  island  for 
every  20  acre  harvested.  Leave  islands  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

Survey  complete,  results  pending.  No  known  cultural  resources  found. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  AOHINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8080 No.  Settings  2 

Planned  acres  39 
Estimated  volume  (mbf)  1262 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NWN 

Mgmt  Area  K32  VCU  7380 

UAA  510 

1981  Photo  1179-63 


^ VQO  _M 

Windthrow  risk  _H 

Plant  Series  CMC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  35  acres  VC6  4 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  39  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  23  acres  Median  0_  acres  High  16  acres  Very  High  0_  acres 

Cedar  0 Hemlock  39  Mixed  0 Percent  Seen  100  Percent  Unseen  0 Aspect  East 


SOILS 

This  unit  has  39  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MMI=4.  Field  verifaction  required  to  determine 

suitability.(BMPl3.19) 

This  unit  may  contain  > 40X  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMP13.19) 


This  unit  contains  20  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  2 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 

Unit  is  adjacent  to  estuary  or  beach  fringe;  maintain  1000  or  500  ft  buffer. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

Survey  complete,  results  pending.  No  known  cultural  resources  found. 
GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  8081 No.  Settings  4 

Planned  acres  82 
Estimated  volime  (mbf)  3037 

Logging  methods  RS 

Silvicultural  system  Cl  ear cut 


Alternatives  considered  _ 
Quad  KTNC5NUN 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-68 


^ VQO  MM 

Windthrow  risk  H 

Plant  Series  CCS 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volime  class  breakdown:  VC4  0 acres  VC5  34  acres  VC6  48  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  _3 acres  800-1200  ft.  76  acres  1200-1500  ft.  3 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  20  acres  Medium  1_  acres  High  61  acres  Very  High  0_  acres 

Cedar  0 Hemlock  7 Mixed  75 Percent  Seen  100  Percent  Unseen  _0 Aspect  South 


SOILS 

This  unit  has  82  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  12  acres  of  forested  wetlands.  Site  SF>ecific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  50  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  TRAITORS  COVE viewshed, 

approximately  a minimcm  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8082 No.  Settings  5 

Planned  acres  93 
Estimated  volume  (mbf)  3222 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC6NWN 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-63 


^ VQO  MM 

Windthrow  risk  _H 

Plant  Series  CMB 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  1_  acres  VC5  60  acres  VC6  32  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  47  acres  800-1200  ft.  33  acres  1200-1500  ft.  13  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  56  acres  Medium  0_  acres  High  37  acres  Very  High  0_  acres 

Cedar  0 Hemlock  92  Mixed  0 Percent  Seen  100  Percent  Unseen  0 Aspect  East 


SOILS 

This  unit  has  21  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMP13.19) 

This  unit  contains  18  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  35  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

Survey  complete,  results  pending.  No  known  cultural  resources  found. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  8083  No.  Settings  2 
Planned  acres  26 
Estimated  volune  (mbf)  650 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC6NEN 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-8 


5 VQO  PR 

UindthroM  risk  _H 

Plant  Series  CMB 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Voluae  class  breakdown:  VC4  26  acres  VC5  0_  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  26  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  14  acres  Medium  12  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  20  Mixed  _0 Percent  Seen  100  Percent  Unseen  _0 Aspect  West 


SOILS 

This  unit  has  26  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  contains  26  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 

Unit  is  adjacent  to  estuary  or  beach  fringe;  maintain  1000  or  500  ft  buffer. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  BEHM/TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYCXJT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  8084 No.  Settings  1 

Planned  acres  24 
Estimated  volune  (mbf)  600 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC6NEN 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-9 


5 VQO  MM 

Uindthrow  risk  _H 

Plant  Series  CMC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  24  acres  VC5  0 acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  24 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  15  acres  Mediun  9 acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  23  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  South 


SOILS 

This  unit  has  24  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  contains  23  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8085 No.  Settings  1 

Planned  acres  6 
Estimated  volume  (mbf)  150 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC6NEN 
Mgmt  Area  IC32  VCU  7380 
UAA  510 

1981  Photo  1179-9 


5 VQO  MM 

Uindthrow  risk  _H 

Plant  Series  CMB 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  6_  acres  VC5  0_  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  6 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  6 acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  6 Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  South 


SOILS 

This  unit  has  6 acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8087  No.  Settings  1 
Planned  acres  21 
Estimated  volume  (mbf)  659 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  5 

Quad  KTNC5NWN 

Mgmt  Area  IC32  VCU  7380 

UAA  510 

1981  Photo  1179-68 


VQO  MM 

Windthrow  risk  _H 

Plant  Series  CCS 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  21  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  _0 acres  800-1200  ft.  20  acres  1200-1500  ft.  1^  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  16  acres  Mediun  0 acres  High  5 acres  Very  High  0 acres 

Cedar  0 Hemlock  0 Mixed  21 Percent  Seen  100  Percent  Unseen  0 Aspect  South 


SOILS 

This  unit  has  21  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  contains  9 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  ^ mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 

(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  TRAITORS  COVE viewshed, 

approximately  a minitnum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8088 No.  Settings  4 

Planned  acres  52 
Estimated  volume  (mbf)  2018 

Logging  methods  HL  SL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWN 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-67 


5 VQO  MM 

Uindthrou  risk  _H 

Plant  Series  CMM 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  12  acres  VC6  40  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  52  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  17  acres  Medium  24  acres  High  11  acres  Very  High  0 acres 

Cedar  0 Hemlock  40  Mixed  ^2 Percent  Seen  100  Percent  Unseen  _0 Aspect  West 


SOILS 

This  unit  has  52  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  8 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  TRAITORS  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8089 No.  Settings  2 

Planned  acres  42 
Estimated  volune  (mbf)  1491 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  5 

Quad  KTNC5NWN 

Mgmt  Area  IQ2  VCU  7380 

WAA  510 

1981  Photo  1179-68 


VQO  MM 

Uindthrow  risk  _H 

Plant  Series  CCS 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volime  class  breakdown:  VC4  0_  acres  VC5  24  acres  VC6  18  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _0 acres  800-1200  ft.  0 acres  1200-1500  ft.  10  acres  over  1500  ft.  32  acres 

Mass  movement  index:  Low  0 acres  Medium  0 acres  High  42  acres  Very  High  0 acres 

Cedar  0 Hemlock  0 Mixed  42 Percent  Seen  100  Percent  Unseen  _0 Aspect  East 


SOILS 

This  unit  has  42  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  McGi Ivery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  15  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  16  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  TRAITORS  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 


7380 


ycu: 


KOKTH  HtflLLA  I’KOJtCT  HAHftST  UHIT  PKSIC0  CAHO 
umr  HUMBER:  6089 


PLAMMED  HARVEST  UHIT  MAP 


ACRES:  VOLUME:  MBF  9UAB(i):  KTNC5 

PHOTO  HUM.  : 1179-68  LAHBHET  IHFO  TOtHSHIP 


9UARTER  <tUAO(t): 

Zll RAHCE  9QF. 


Rifir  lo  thi  Logging/Tronsportatlon  Plon  oyirloy  for  tho  Indlcotid  aorlol  photograph  to  supplomont  tho  folloiing 
intondod  dotign  ot  tho  harvott  unit  and  aitoclatod  roads. 


SUBSECTIOH  BOUHDARY 
UHIT  BOUHOARY 
AOJACEHT  UHIT 
OPPORTUHITY  ROAD 
EXISTIHC  ROAD  IH  ALT 
EXISTIHC  ROAD  HOT  IH 
CLASS  I STREAM 
CLASS  II  STREAM 
CLASS  III  STREAM 
LTF  SYMBOL 


noo 


iOO  FT  COHTOUR  IHTERVAL 
1000 


MAPSCALE  t:1i000 
LAHDIHC  -k 

EACLE  TREE  j 

EXISTIHC  CLEmUT 

SALTIATER  AHD  LAKES 

CLASS  I I II  STREAM  BUFFER 


LOCCIHC  SYSTEMS: 

tOOOJttl 

RS  RUNNINC  SKYLINE 


SHELTERtOOD  |XKXXX;i 
HARVEST 
BEACH  BUFFER 


July  04.  1993 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8090 No.  Settings  2 

Planned  acres  20 
Estimated  volime  (mbf)  627 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWN 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-10 


5 VQO  _M 

Uindthrow  risk  _H 

Plant  Series  CMM 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  20  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  20 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Hass  movement  index:  Low  16  acres  Medium  1_  acres  High  3 acres  Very  High  0_  acres 

Cedar  0 Hemlock  20  Mixed  _0 Percent  Seen  100  Percent  Unseen  _0 Aspect  North 


SOILS 

This  unit  has  20  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BHPl3.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  8 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  as  seen  from  viewpoints  within  the  TRAITORS  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYCXJT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8091 No.  Settings  4 

Planned  acres  44 
Estimated  volune  (tnbf)  1380 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWN 
Mgmt  Area  <32  VCU  7380 
UAA  510 

1981  Photo  1179-10 


5 VQO  JM 

Windthrow  risk  _H 

Plant  Series  WDC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  44  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  44  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  0_  acres  High  44  acres  Very  High  0_  acres 

Cedar  0 Hemlock  44  Mixed  0 Percent  Seen  100  Percent  Unseen  0 Aspect  South 


SOILS 

This  unit  has  44  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/UATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  TRAITORS  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8092 No.  Settings  6 

Planned  acres  42 
Estimated  volume  (mbf)  1123 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWS 
Mgmt  Area  <32  VCU  7380 
UAA  510 

1981  Photo  1179-12 


5 VQO  MM 

Windthrow  risk  _H 

Plant  Series  CCD 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volime  class  breakdown:  VC4  30  acres  VC5  12  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  39 acres  800-1200  ft.  3 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  1_  acres  Medium  18  acres  High  23  acres  Very  High  0_  acres 

Cedar  0 Hemlock  42  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  42  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  contains  23  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 


7380 


YOU: 


HOKTH  KUYILH  rKOJUCT  HAKYUST  UHIT  DHSIC0  CAKD 
UHIT  HUMBER:  6092 


PLAMMED  HARYEST  UMIT  MAP 


ACRES:  YHUME:  Ull MB?  QUADft):  KTNC5  QUARTER  QUAD(t):  H9S 

PHOTO  MUM.  : 1179-12  LAMDMET  IMPO  TOIMSHIP  71S  RaMCE  908 


Rifir  t»  thi  Logglng/Transportat Ion  Plon  ovirloy  for  th«  Indicotod  oiriol  photogroph  to  lupplomont  thi  folloting 
Intondid  diiign  of  tho  horvott  unit  and  attoclotid  roads. 


SUBSECTIOM  BOUMDARY 
UMIT  BOUMDARY 
ADJACEMT  UMIT 
OPPORTUMITY  ROAD 
EXISTIMC  ROAD  IM  ALT 
EXISTIMC  ROAD  MOT  IM 
CLASS  I STREAM 
CLASS  II  STREAM 
CLASS  III  STREAM 
LTF  SYMBOL 


200  FT  COMTOUR  IMTERYAL 
1000 


~t7oi~ 


MAPSCALt  1:12000 
LAMDIMC  ir 

EAGLE  TREE  T'f  j 

EXISTIMC  CLEmUT 

SALTMATER  AMD  LAKES 

CLASS  I k II  STREAM  BUFFER 


2000/ttl 

HL  HICHLEAD 


LOCCIMC  SYSTEMS: 


SHELTERtOOD 

HARYEST 

BEACH  BUFFER  ^ 


OS,  1993 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8093 No.  Settings  5 

Planned  acres  48 
Estimated  volume  (mbf)  1198 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWS 
Mgmt  Area  K32  VCU  7380 
WAA  510 

1981  Photo  1279-12 


5 VQO  MM 

Windthrow  risk  _H 

Plant  Series  CCD 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  48  acres  VC5  0 acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  32 acres  800-1200  ft.  16  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  8 acres  Medium  26  acres  High  14  acres  Very  High  0_  acres 

Cedar  0 Hemlock  46  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  48  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  contains  24  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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July  OS.  1993 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8094 No.  Settings  1 

Planned  acres  15 
Estimated  volune  (mbf)  464 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWS 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-16 


5 VQO  MM 

Uindthrow  risk  H 
Plant  Series  UHC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  1_  acres  VC5  14  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  J5 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0 acres  Medium  2 acres  High  13  acres  Very  High  0 acres 

Cedar  0 Hemlock  14  Mixed  _0 Percent  Seen  0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  15  acres  that  iray  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BHPl3.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  6 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8095 No.  Settings  1 

Planned  acres  14 
Estimated  volume  (mbf)  439 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWS 
Mgmt  Area  K32  VCU  7380 
WAA  510 

1981  Photo  1179-17 


5 VQO  MM 

Windthrow  risk  _H 

Plant  Series  CCD 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  14  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _3 acres  800-1200  ft.  11^  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Mediun  0_  acres  High  0_  acres  Very  High  14  acres 

Cedar  0 Hemlock  14  Mixed  0 Percent  Seen  0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  14  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  14  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  14  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  IW,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8096  No.  Settings  2 
Planned  acres  17 
Estimated  volune  (mbf)  514 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWS 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-12 


5 VQO  MM 

Uindthrow  risk  H 
Plant  Series  WHM 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  3 acres  VC5  14  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _0 acres  800-1200  ft.  10  acres  1200-1500  ft.  7 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  1_  acres  Mediun  0_  acres  High  16  acres  Very  High  0 acres 

Cedar  0 Hemlock  17  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  17  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BHP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  16  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  comp I ex/ expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  sp>ecial-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8098 No.  Settings  8 

Planned  acres  84 
Estimated  voltme  (mbf)  2279 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWS 
Mgmt  Area  IC32  VCU  7380 
UAA  510 

1981  Photo  1179-11 


5 VQO  MM 

WindthroM  risk  _H 

Plant  Series  CCD 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  56  acres  VC5  28  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  12  acres  800-1200  ft.  56  acres  1200-1500  ft.  16  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  12  acres  Median  0_  acres  High  72  acres  Very  High  0_  acres 

Cedar  0 Hemlock  83  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  84  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  52  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  38  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 
Potentially  very  low  volume  per  acre. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _3  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  IW,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8100 No.  Settings  4 

Planned  acres  54 
Estimated  volune  (mbf)  1694 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWS 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-11 


5 VQO  MM 

Uindthrow  risk  _H 

Plant  Series  CCD 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0 acres  VC5  54  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  0 acres  800-1200  ft.  0 acres  1200-1500  ft.  1^  acres  over  1500  ft.  39  acres 

Mass  movement  index:  Low  0_  acres  Mediun  0_  acres  High  54  acres  Very  High  0_  acres 

Cedar  0 Hemlock  51  Mixed  _0 Percent  Seen  51  Percent  Unseen  49  Aspect  West 


SOILS 

This  unit  has  54  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MHI=4.  Field  verifaction  required  to  determine 

suitability.(BMP13.19) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  16  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  39  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8101 No.  Settings  1 

Planned  acres  18 
Estimated  volume  (mbf)  564 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWS 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-11 


5 VQO  MM 

UindthroH  risk  _H 

Plant  Series  UPC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volime  class  breakdown:  VC4  0_  acres  VC5  18  acres  VC6  ^ acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  16  acres  800-1200  ft.  2 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  4 acres  Mediiin  14  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  18  Mixed  0 Percent  Seen  94  Percent  Unseen  6 Aspect  North 


SOILS 

This  unit  has  ^ acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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July  05.  1993 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8102 No.  Settings  1 

Planned  acres  26 
Estimated  volume  (mbf)  815 

Logging  methods  SL 

Silvicultural  system  Clearcut 


Alternatives  considered  4 5 VQO  MM 

Quad  KTNC5NWS  Uindthrou  risk  H 

Mgmt  Area  <32  VCU  7380  Plant  Series  UPC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-11 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  26  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _6 acres  800-1200  ft.  19  acres  1200-1500  ft.  1 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  3_  acres  Medium  0_  acres  High  23  acres  Very  High  0_  acres 

Cedar  0 Hemlock  26  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  26  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  22  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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July  OS.  1993 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8103 No.  Settings  1 

Planned  acres  22 
Estimated  volune  (mbf)  806 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  5 

Quad  KTNC5NWS 

Mgmt  Area  K32  VCU  7380 

UAA  510 

1981  Photo  1179-11 


VQO  MM 

Windthrow  risk  _H 

Plant  Series  NME 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  10  acres  VC6  12  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  J5 acres  800-1200  ft.  7 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  9_  acres  Median  0^  acres  High  13  acres  Very  High  0_  acres 

Cedar  0 Hemlock  10  Mixed  12 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  22  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 
This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habi tat/p>assage 
during  road  construction  (BMP14.13). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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July  OS.  1993 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8104 No.  Settings  6 

Planned  acres  132 
Estimated  volLme  (mbf)  4008 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWS 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-60 


5 VQO  MM 

Uindthrow  risk  _H 

Plant  Series  CMM 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  38  acres  VC5  94  acres  VC6  0_  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  54 acres  800-1200  ft.  58  acres  1200-1500  ft.  ^ acres  over  1500  ft.  5 acres 

Mass  movement  index:  Low  27  acres  Medium  0_  acres  High  103  acres  Very  High  0_  acres 

Cedar  0 Hemlock  131  Mixed  _1 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  132  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  HcGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BHP13.19). 
This  unit  contains  20  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  6 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

Maintain  diversity  within  unit  by  leaving  1-5  acre-sized  islands  of  green  trees  at  a rate  of  1 acre  of  island  for 
every  20  acre  harvested.  Leave  islands  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 
GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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July  OS.  1993 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8105 No.  Settings  2 

Planned  acres  35 
Estimated  volime  (mbf)  1047 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWS 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-62 


5 VOO  MM 

Uindthrow  risk  H 
Plant  Series  WDC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  8_  acres  VC5  27  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _1 acres  800-1200  ft.  ^ acres  1200-1500  ft.  1^  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  21  acres  Medium  0_  acres  High  14  acres  Very  High  0_  acres 

Cedar  0 Hemlock  33  Mixed  _2 Percent  Seen  100  Percent  Unseen  _0 Aspect  North 


SOILS 

This  unit  has  35  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMP13.19) 

This  unit  contains  10  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  14  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _J[  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 


MOUTH  KtSriLLA  HKOJMCT  HAKTtST  OMIT  DllSICM  CAHB 
HU:  7380  umf  HUMBER:  6105 


PLAMMED  HARDEST  UMIT  MAP 


ACRES:  35 yOLUME:  >0^7  MBF  OUAD(s):  KTNCS 

PHOTO  MUM.  : 1_n?,-63  LAMDMET  IMFO  TOIMSHIP 


QUARTER  OUADIt]H¥  N / N9  S 
— ZIS RAMCF  aOF 


Logging/Traniporlollon  Plan  o»irloy  lor  Ihi  Indlcoltd  airlol  photograph  to  tupplimont  tho  folloving 
Initndtd  diiign  of  tho  horyitl  unit  and  atioclatid  roadi.  r . r rr  y 


SUBSECTIOM  BOUMBART 
UMIT  BOUMBART 

ABJACEMT  UMIT  . , , 

OPPORTUMITY  ROAB  , VQO,  , 

EXISTIMC  ROAB  IM  ALT 
EXISTIMC  ROAB  MOT  IM  1109 
CLASS  I STREAM  o— o 

CLASS  II  STREAM  ooooooooo 

CLASS  III  STREAM  

LTF  SYMBOL  a 


200  FT  COMTOUR  IMTERYAL 

0 ICOO 

1  ^ 

MAPSCALE  1:12000 
LAMBIMC  it 

EAGLE  TREE  j 

EXISTIMC  CLEnTUT 

SALTIATER  AMB  LAKES 


./.A/.,  , LOCCIMC  SYSTEMS: 

2000J  tt I 

RS  RUNSIRC  SKYLINE 


CLASS  I i II  STREAM  BUFFER  pifeijij'l 


SHELTERIOOB 
HARVEST 
BEACH  BUFFER 


July  05.  1993 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8106 No.  Settings  3 

Planned  acres  43 
Estimated  volume  (mbf)  1350 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWS 
Mgmt  Area  K32  VCU  7380 
WAA  510 

1981  Photo  1179-62 


5 VQO  _M 

Uindthrow  risk  _H 

Plant  Series  UHC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

VoluTie  class  breakdown:  VC4  0_  acres  VC5  43  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _1 acres  800-1200  ft.  0 acres  1200-1500  ft.  17  acres  over  1500  ft.  ^ acres 

Mass  movement  index:  Low  32  acres  Medium  0_  acres  High  1 1 acres  Very  High  0_  acres 

Cedar  0 Hemlock  42  Mixed  jO Percent  Seen  100  Percent  Unseen  _0 Aspect  East 


SOILS 

This  unit  has  42  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  nnovement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMP13.19) 

This  unit  contains  10  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  38  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 
Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  BEHM/TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8107  No.  Settings  2 
Planned  acres  31 
Estimated  volune  (mbf)  973 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWN 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-63 


5 VQO  _M 

Uindthrow  risk  JH 

Plant  Series  CMC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  31  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  _2 acres  800-1200  ft.  19  acres  1200-1500  ft.  10  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  17  acres  Hediun  0 acres  High  14  acres  Very  High  0 acres 

Cedar  0 Hemlock  31  Mixed  0 Percent  Seen  100  Percent  Unseen  _0 Aspect  North 


SOILS 

This  unit  has  31  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MMI=4.  Field  verifaction  required  to  determine 

suitabi lity.(BMPl3.19) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitability. (BMP13. 19) 

This  unit  contains  17  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  23  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  BEHM/TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8108 No.  Settings  3 

Planned  acres  34 
Estimated  volLine  (mbf)  1153 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWN 
Mgmt  Area  K32  VCU  7380 
UAA  510 

1981  Photo  1179-63 


5 VQO  _M 

Uindthrow  risk  _H 

Plant  Series  CMC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  25  acres  VC6  9 acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  34  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  29  acres  Hediun  0 acres  High  5 acres  Very  High  0 acres 

Cedar  0 Hemlock  34  Mixed  0 Percent  Seen  100  Percent  Unseen  0 Aspect  East 


SOILS 

This  unit  has  34  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MMI=4.  Field  verifaction  required  to  determine 
suitabi lity.(BMPl3.19) 

This  unit  contains  27  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 

Unit  is  adjacent  to  estuary  or  beach  fringe;  maintain  1000  or  500  ft  buffer. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

Survey  complete,  results  pending.  No  known  cultural  resources  found. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8109  No.  Settings  3 
Planned  acres  43 
Estimated  volime  (mbf)  1349 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  4 VQO  MM 

Quad  KTNC5NWS  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CCD 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-17 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  43  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  16  acres  800-1200  ft,  27  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  1_  acres  Medium  0 acres  High  0 acres  Very  High  42  acres 

Cedar  0 Hemlock  42  Mixed  0 Percent  Seen  0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  43  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  contains  42  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  40  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8110  No.  Settings  1 
Planned  acres  40 
Estimated  volune  (mbf)  1448 

Logging  methods  HE 

Silvicultural  system  Clearcut 


Alternatives  considered  4 

Quad  KTNC5NWS 

Mgmt  Area  K32  VCU  7380 

WAA  510 

1981  Photo  1179-17 


VQO  MM 

Uindthrow  risk  _H 

Plant  Series  ROC 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown;  VC4  0_  acres  VC5  20  acres  VC6  20  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  31 acres  800-1200  ft.  0 acres  1200-1500  ft.  7 acres  over  1500  ft.  2 acres 

Mass  movement  index:  Low  40  acres  Mediun  0_  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  2 Mixed  36  Percent  Seen  0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  1_  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  HHI=4.  Field  verifaction  required  to  determine 
suitability.(BMP13.19) 


TIMBER 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8111 No.  Settings  1 

Planned  acres  14 
Estimated  volune  (mbf)  362 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  4 VQO  MM 

Quad  KTNC5NWS  Uindthrow  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CCD 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-17 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  12  acres  VC5  ^ acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  0 acres  800-1200  ft.  14  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  ^ acres  Medium  0_  acres  High  12  acres  Very  High  0_  acres 

Cedar  0 Hemlock  13  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  14  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  12  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8112 No.  Settings  8 

Planned  acres  146 
Estimated  volume  (mbf)  4427 

Logging  methods  HL  SL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  4 VQO  MM 

Quad  KTNC5NWS  Uindthrow  risk  H 

Mgmt  Area  <32  VCU  7380  Plant  Series  NME 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-11 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  66  acres  VC5  52  acres  VC6  28  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  32 acres  800-1200  ft.  7^  acres  1200-1500  ft.  40  acres  over  1500  ft.  3 acres 

Mass  movement  index:  Low  62  acres  Medium  0_  acres  High  84  acres  Very  High  0_  acres 

Cedar  0 Hemlock  116  Mixed  20 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  146  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  38  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  52  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Maintain  diversity  within  unit  by  leaving  1-5  acre-sized  islands  of  green  trees  at  a rate  of  1 acre  of  island  for 
every  20  acre  harvested.  Leave  islands  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8113 No.  Settings  5 

Planned  acres  107 
Estimated  volume  (mbf)  3031 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  4 VQO  MM 

Quad  KTNC5NWS  Windthrow  risk  H 

Mgmt  Area  K32  VCU  7380  Plant  Series  CMM 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-60 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  49  acres  VC5  58  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  38  acres  800-1200  ft.  39  acres  1200-1500  ft.  20  acres  over  1500  ft.  10  acres 

Mass  movement  index:  Low  19  acres  Medium  0_  acres  High  88  acres  Very  High  0 acres 

Cedar  0 Hemlock  104  Mixed  _1 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  105  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  14  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  12  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

Maintain  diversity  within  unit  by  leaving  1-5  acre-sized  islands  of  green  trees  at  a rate  of  1 acre  of  island  for 
every  20  acre  harvested.  Leave  islands  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 
GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8114 No.  Settings  6 

Planned  acres  81 
Estimated  volume  (mbf)  2574 

Logging  methods  HL  SL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  4 

Quad  KTNC5NWS 

Mgmt  Area  K32  VCU  7380 

UAA  510 

1981  Photo  1179-61 


VQO  MM 

Windthrow  risk  H 

Plant  Series  WDC 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  16  acres  VC5  51  acres  VC6  14  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _1 acres  800-1200  ft. 4 acres  1200-1500  ft.  18  acres  over  1500  ft.  58  acres 

Mass  movement  index:  Low  27  acres  Medium  0_  acres  High  54  acres  Very  High  0_  acres 

Cedar  0 Hemlock  13  Mixed  67  Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  80  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMPl3.19) 

This  unit  contains  58  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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July  OS.  1993 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8115  No.  Settings  5 
Planned  acres  81 
Estimated  volune  (mbf)  2452 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  4 VQO  MM 

Quad  KTNC5NWS  Windthrow  risk  _H 

Mgmt  Area  IC32  VCU  7380  Plant  Series  WDC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-62 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  14  acres  VC5  67  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  8 acres  800-1200  ft.  47  acres  1200-1500  ft.  22  acres  over  1500  ft.  4 acres 

Mass  movement  index:  Low  52  acres  Medium  0_  acres  High  29  acres  Very  High  0_  acres 

Cedar  0 Hemlock  79  Mixed  _2 Percent  Seen  100  Percent  Unseen  _0 Aspect  East 


SOILS 

This  unit  has  80  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMP13.19) 

This  unit  contains  10  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  44  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 

RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM 

as  seen  from  viewpoints  within  the  MARGARET  COVE 

viewshed. 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 

LANDS 

There  are  no  State  & private  lands 

or  special-use  authorizations  near  this  unit. 

CULTURAL  RESOURCES 

Survey  complete,  results  pending. 

No  known  cultural  resources  found. 

GEOLOGY 

There  are  no  geological  mitigation 

measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  81 16 No.  Settings  1 

Planned  acres  28 
Estimated  volune  (mbf)  878 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  4 VQO  _M 

Quad  KTNC5NUN  Uindthrow  risk  H 

Mgmt  Area  K32  VCU  7380  Plant  Series  WHC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-63 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  28  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _2 acres  800-1200  ft.  16  acres  1200-1500  ft.  10  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  15  acres  Mediun  0_  acres  High  13  acres  Very  High  0_  acres 

Cedar  0 Hemlock  28  Mixed  0 Percent  Seen  100  Percent  Unseen  0 Aspect  North 


SOILS 

This  unit  has  28  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MMI=4.  Field  verifaction  required  to  determine 
suitabi lity.(BMP13.19) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMP13. 19) 


This  unit  contains  14  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  23  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  BEHM/TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8117  No.  Settings  2 
Planned  acres  34 
Estiirated  voltine  (mbf)  1068 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  4 VQO  M 

Quad  KTNC5NWN  UindthroM  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  WDC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-63 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0 acres  VC5  34  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  30  acres  800-1200  ft.  4 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  22  acres  Medium  0_  acres  High  12  acres  Very  High  0_  acres 

Cedar  0 Hemlock  34  Mixed  _0 Percent  Seen  100  Percent  Unseen  _0 Aspect  East 


SOILS 

This  unit  has  34  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MMI=4.  Field  verifaction  required  to  determine 
suitability. (BMP13. 19) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitability. (BMP13. 19) 


This  unit  contains  16  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  MARGARET  COVE viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

Survey  complete,  results  pending.  No  known  cultural  resources  found. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8118 No.  Settings  4 

Planned  acres  61 
Estimated  volume  (mbf)  1930 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWS 
Mgmt  Area  K32  VCU  7380 
WAA  510 

1981  Photo  1179-61 


5 VQO  MM 

Windthrow  risk  H 
Plant  Series  WHS 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volime  class  breakdown:  VC4  5_  acres  VC5  51  acres  VC6  5_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  0 acres  800-1200  ft.  0 acres  1200-1500  ft.  9 acres  over  1500  ft.  51  acres 

Mass  movement  index:  Low  27  acres  Medium  0_  acres  High  33  acres  Very  High  0_  acres 

Cedar  0 Hemlock  2 Mixed  58  Percent  Seen  _0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMP13.19) 

This  unit  contains  52  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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July  OS.  1993 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  81 19 No.  Settings  2 

Planned  acres  21 
Estimated  volune  (mbf)  556 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC6NEN 
Mgmt  Area  IC32  VCU  7380 
WAA  510 

1981  Photo  1179-10 


5 VQO  PR 

Uindthrou  risk  _H 

Plant  Series  WHS 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VCA  16  acres  VC5  5_  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  21 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  8 acres  Medina  13  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  16  Mixed  0 Percent  Seen  36  Percent  Unseen  6A  Aspect  West 


SOILS 

This  unit  contains  21  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  comp I ex/ expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volune  per  acre. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  8537  No.  Settings  4 
Planned  acres  87 
Estimated  volune  (mbf)  2839 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NWS  Uindthrow  risk  _H 

Mgmt  Area  K32  VCU  7380  Plant  Series  NME 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-60 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  ^ acres  VC5  85  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  37  acres  800-1200  ft.  32  acres  1200-1500  ft.  15  acres  over  1500  ft.  2 acres 

Mass  movement  index:  Low  22  acres  Mediun  ^ acres  High  64  acres  Very  High  0_  acres 

Cedar  0 Hemlock  85  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  86  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  6_  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determir^e  suitability 

(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  1 .38  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  8574 No.  Settings  2 

Planned  acres  33 
Estimated  volune  (mbf)  1035 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  ^ VOO  MM 

Quad  KTNC5NWS  Windthrow  risk  _H 

Mgmt  Area  832  VCU  7380  Plant  Series  CCD 

UAA  510  Forest  type  

1981  Photo  1179-17 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  33  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  22 acres  800-1200  ft.  11_  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0^  acres  Mediun  0_  acres  High  33  acres  Very  High  0_  acres 

Cedar  0 Hemlock  32  Mixed  0 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9000 No.  Settings  4 

Planned  acres  68 
Estimated  volume  (mbf)  2083 

Logging  methods  HE^ 

Silvicultural  system  Clearcut 


Alternatives  considered  4 VQO  PR 

Quad  KTNC5NWN  Uindthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  WDC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-16 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  8_  acres  VC5  60  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  34  acres  800-1200  ft.  27  acres  1200-1500  ft.  7 acres  over  1500  ft.  0 acres 

Hass  movement  index:  Low  0_  acres  Medium  0_  acres  High  67  acres  Very  High  ^ acres 

Cedar  0 Hemlock  52  Mixed  16  Percent  Seen  100  Percent  Unseen  _0 Aspect  South 


SOILS 

This  unit  has  68  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BHP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  65  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Harvest  operations  restricted  to  April  1 to  October  31  to  protect  trumpeter  swans  on  Margaret,  Orchard, 
Lakes,  Klu  Bay  and  the  head  of  Traitors  Cove. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAM/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9001 No.  Settings  3 

Planned  acres  53 
Estimated  volime  (mbf)  1661 

Logging  methods  

Silvicultural  system  Clearcut 


Alternatives  considered  ^ 
Quad  KTNC5NWN 
Mgmt  Area  K32  VCU  7390 
WAA  510 

1981  Photo  1179-10 


VQO  PR 

Windthrow  risk  _H 

Plant  Series  WHS 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  53  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  36  acres  800-1200  ft.  16  acres  1200-1500  ft.  1_  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Hediim  ^ acres  High  46  acres  Very  High  3 acres 

Cedar  0 Hemlock  0 Mixed  53 Percent  Seen  100  Percent  Unseen  _0 Aspect  South 


SOILS 

This  unit  has  53  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  47  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 

Unit  is  adjacent  to  estuary  or  beach  fringe;  maintain  1000  or  500  ft  buffer. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9002 No.  Settings  1 

Planned  acres  19 
Estimated  volume  (mbf)  596 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 3 
Quad  KTNC5NWN 
Mgmt  Area  K32  VCU  7390 
UAA  510 

1981  Photo  1179-10 


^ VQO  PR 

Windthrow  risk  H 
Plant  Series  WHS 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  19  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  19  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  18  acres  High  acres  Very  High  0_  acres 

Cedar  0 Hemlock  19  Mixed  0 Percent  Seen  100  Percent  Unseen  0 Aspect  South 


SOILS 

This  unit  has  19  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 


TIMBER 

Difficult  topography  - More  comp I ex/ expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 


FISH/WATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  of  these  passes  1 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9003  No.  Settings  1 
Planned  acres  25 
Estimated  volune  (mbf)  701 

Logging  methods  SL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 3 
Quad  KTNC5NWN 
Mgmt  Area  02  VCU  7390 
WAA  510 

1981  Photo  1179-10 


^ VQO  PR 

WindthroM  risk  H 
Plant  Series  WDC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VCA  13  acres  VC5  12  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  25 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  20  acres  Medium  3 acres  High  ^ acres  Very  High  0_  acres 

Cedar  0 Hemlock  21  Mixed  A Percent  Seen  100  Percent  Unseen  0 Aspect  South 


SOILS 

This  unit  has  25  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  may  contain  > A0%  McGilvery  soils.  Field  verification  required  to  determine  suitability. (BMP13. 19) 

This  unit  contains  9 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 


FISH/WATERSHED 

There  are  _1^  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  1A.6). 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 

Unit  is  adjacent  to  estuary  or  beach  fringe;  maintain  1000  or  500  ft  buffer. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/A  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9004 No.  Settings  1 

Planned  acres  28 
Estimated  volune  (mbf)  827 

Logging  methods  HE 

Silvicultural  system  Clearcut 


Alternatives  considered  2 5 VQO  PR 

Quad  KTNC5NWN  Uindthrow  risk  Jj 

Mgmt  Area  K32  VCU  7390  Plant  Series  WHM 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-16 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  8 acres  VC5  20  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  0 acres  800-1200  ft.  21  acres  1200-1500  ft.  7 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  0_  acres  High  27  acres  Very  High  1_  acres 

Cedar  0 Hemlock  27  Mixed  _1 Percent  Seen  100  Percent  Unseen  _0 Aspect  South 


SOILS 

This  unit  has  28  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  26  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9005 No.  Settings  4 

Planned  acres  61 
Estimated  volume  (mbf)  1913 

Logging  methods  HL  SL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  PR 

Quad  KTNC5NWN  Uindthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  WDC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-16 


PHYSICAL  DESCRIPTION 

Volime  class  breakdown:  VC4  0_  acres  VC5  61  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  61 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  k_  acres  Medium  41  acres  High  16  acres  Very  High  0_  acres 

Cedar  0 Hemlock  40  Mixed  21 Percent  Seen  100  Percent  Unseen  _0 Aspect  South 


SOILS 

This  unit  has  16  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  contains  15  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 
Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 
Oversteepened  slopes  may  require  full  bench  construction  on  0.03  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  9006 No.  Settings  1 

Planned  acres  13 
Estimated  volume  (mbf)  408 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 5 VQO  PR 

Quad  KTNC5NWN  Uindthrow  risk  Jj 

Mgmt  Area  K32  VCU  7390  Plant  Series  UHS 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-16 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0 acres  VC5  13  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  13 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  13  acres  Mediun  0_  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  1 1 Mixed  _1 Percent  Seen  69  Percent  Unseen  31  Aspect  West 


SOILS 

This  unit  has  13  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  12  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9007  No.  Settings  1 
Planned  acres  1 1 
Estimated  volifne  (mbf)  275 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NWN  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  WDC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-18 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  11  acres  VC5  0_  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  1J acres  300-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0 acres  Mediun  1 1 acres  High  0 acres  Very  High  0 acres 

Cedar  0 Hemlock  10  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  South 


SOILS 

This  unit  has  11  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitability.(BMP13.19) 

This  unit  contains  1_  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 

(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  _5  streams  which  have  fish  passage  requirements,  of  these  passes  2 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9008  No.  Settings  1 
Planned  acres  27 
Estimated  volune  (mbf)  876 

Logging  methods  SL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  PR 

Quad  KTNC5NWN  Windthrow  risk  H 

Mgmt  Area  <32  VCU  7390  Plant  Series  WHC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-18 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  24  acres  VC6  3 acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  27  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  0_  acres  High  18  acres  Very  High  9 acres 

Cedar  0 Hemlock  16  Mixed  1J Percent  Seen  100  Percent  Unseen  _0 Aspect  South 


SOILS 

This  unit  has  17  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  contains  16  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  streams  which  have  fish  passage  requirements,  of  these  passes  1 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

Harvest  operations  restricted  to  April  1 to  October  31  to  protect  trumpeter  swans  on  Margaret,  Orchard, 
Lakes,  tClu  Bay  and  the  head  of  Traitors  Cove. 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 

Unit  is  adjacent  to  estuary  or  beach  fringe;  maintain  1000  or  500  ft  buffer. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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July  OS.  1993 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  9009 No.  Settings  4 

Planned  acres  62 
Estimated  volume  (mbf)  1930 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  PR 

Quad  ICTNC5NWN  Uindthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  CMM 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-18 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  53  acres  VC6  9 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  42 acres  800-1200  ft.  ^ acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  19  acres  Medium  0_  acres  High  ^ acres  Very  High  43  acres 

Cedar  0 Hemlock  52  Mixed  9 Percent  Seen  42  Percent  Unseen  58  Aspect  South 


SOILS 

This  unit  has  17  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  8 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  42  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.25  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UMIT  PLAN/ LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9010 No.  Settings  2 

Planned  acres  22 
Estitnated  volume  (mbf)  628 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alterrwtives  considered  2 5 VQO  MM 

Quad  KTND5SWS  Windthrow  risk  H 

Hgmt  Area  K32  VCU  7390  Plant  Series  SSR 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-18 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  22  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  22  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  5 acres  Medium  15  acres  High  2 acres  Very  High  0 acres 

Cedar  0 Hemlock  22  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  South 


SOILS 

This  unit  has  2 acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 


TIMBER 

Difficult  topography  - More  comp I ex/ expensive  yarding  system  may  be  require  due  to  terrain. 
Replanting  of  sitka  spruce  should  be  considered. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  on  0.27  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  rro  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9011 No.  Settings  1 

Planned  acres  14 
Estimated  volume  (mbf)  565 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  _M 

Quad  KTND5SWS  Uindthrow  risk  H 

Mgmt  Area  IC32  VCU  7390  Plant  Series  WHM 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-18 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  1_  acres  VC6  13  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _0 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  K acres 

Mass  movement  index:  Low  1_  acres  Mediun  0_  acres  High  13  acres  Very  High  0_  acres 

Cedar  0 Hemlock  9 Mixed  0 Percent  Seen  93  Percent  Unseen  7 Aspect  South 


SOILS 

This  unit  has  14  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9012 No.  Settings  3 

Planned  acres  W7 
EstiiTjated  volLine  (mbf)  1426 

Logging  methods  SL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  M 

Quad  KTNC5NWN  Uindthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  CMB 

UAA  510  Forest  type  Hemlock 

1981  Photo  1279-9 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0 acres  VC5  47  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  _1 acres  800-1200  ft.  38  acres  1200-1500  ft.  8 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Mediun  38  acres  High  9_  acres  Very  High  0^  acres 

Cedar  0 Hemlock  47  Mixed  0 Percent  Seen  96  Percent  Unseen  4 Aspect  West 


SOILS 

This  unit  has  17  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MM1=4.  Field  verifaction  required  to  determine 
suitabi lity.(BMPl3.19) 

This  unit  contains  16  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Replanting  of  yellow  cedar  should  be  considered. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 
Oversteepened  slopes  may  require  full  bench  construction  on  0.14  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9013 No.  Settings  1 

Planned  acres  14 
Estimated  volume  (mbf)  439 

Logging  methods  

Silvicultural  system  Shelter  wood 


Alternatives  considered  2 5 VQO  _M 

Quad  KTNC5NEN  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  CCD 

UAA  510  Forest  type  Hemlock 

1981  Photo  1279-9 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0 acres  VC5  14  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  _0 acres  800-1200  ft.  0 acres  1200-1500  ft.  2 acres  over  1500  ft.  12  acres 

Mass  movement  index:  Low  3 acres  Medium  0_  acres  High  8_  acres  Very  High  3 acres 

Cedar  0 Hemlock  14  Mixed  0 Percent  Seen  100  Percent  Unseen  0 Aspect  South 


SOILS 

This  unit  has  14  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  contains  1 1 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  2 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volune  per  acre. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/I.AYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9014 No.  Settings  2 

Planned  acres  44 
Estimated  volune  (mbf)  1176 

Logging  methods  HE^ 

Silvicultural  system  Shelter  wood 


Alternatives  considered  2 5 VQO  _M 

Quad  KTNC5NEN  Windthrow  risk  _H 

Hgmt  Area  K32  VCU  7390  Plant  Series  CCD 

WAA  510  Forest  type  Hemlock 

1981  Photo  1279-30 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  31  acres  VC5  7_  acres  VC6  6 acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _1 acres  800-1200  ft.  0 acres  1200-1500  ft.  13  acres  over  1500  ft.  30  acres 

Mass  movement  index:  Low  0_  acres  Medium  9_  acres  High  34  acres  Very  High  1_  acres 

Cedar  0 Hemlock  43  Mixed  0 Percent  Seen  100  Percent  Unseen  0 Aspect  South 


SOILS 

This  unit  has  43  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  contains  28  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  arxd  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9015 No.  Settings  1 

Planned  acres  19 
Estimated  volume  (mbf)  474 

Logging  methods  HE, 

Silvicultural  system  Shelter  wood 


Alternatives  considered  2 5 VQO  M 

Quad  KTNC5NEN  Uindthrow  risk  _H 

Mgmt  Area  <32  VCU  7390  Plant  Series  CMB 

WAA  510  Forest  type  Hemlock 

1981  Photo  1279-29 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  19  acres  VC5  0 acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  0 acres  800-1200  ft.  0 acres  1200-1500  ft.  8 acres  over  1500  ft.  1J  acres 

Mass  movement  index:  Low  0 acres  Mediun  19  acres  High  0 acres  Very  High  0 acres 

Cedar  0 Hemlock  19  Mixed  _0 Percent  Seen  100  Percent  Unseen  _0 Aspect  West 


SOILS 

This  unit  has  19  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  sui tabi I ity.(BMP13.19) 

This  unit  contains  1_  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 

(BMP13.19). 


TIMBER 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9016 No.  Settings  1 

Planned  acres  24 
Estimated  volune  (mbf)  702 

Logging  methods  

Silvicultural  system  Clearcut 


Alternatives  considered  2 5 VQO  M 

Quad  KTNC5NEN  Windthrow  risk  JJ 

Mgmt  Area  <32  VCU  7390  Plant  Series  UPC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1279-29 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  8_  acres  VC5  16  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _1 acres  800-1200  ft.  6 acres  1200-1500  ft.  12  acres  over  1500  ft.  5 acres 

Mass  movement  index:  Low  0_  acres  Mediun  0_  acres  High  24  acres  Very  High  0^  acres 

Cedar  0 Hemlock  20  Mixed  _4 Percent  Seen  100  Percent  Unseen  _0 Aspect  South 


SOILS 

This  unit  has  24  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 


TIMBER 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/UATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigatjon  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9017  No.  Settings  1 
Planned  acres  16 
Estimated  volume  (mbf)  521 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NEN  Windthrow  risk  Jj 

Mgmt  Area  K32  VCU  7390  Plant  Series  WDC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1279-11 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  14  acres  VC6  ^ acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  16  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  1_  acres  Medium  12  acres  High  3 acres  Very  High  0_  acres 

Cedar  0 Hemlock  16  Mixed  _0 Percent  Seen  12  Percent  Unseen  88  Aspect  North 


SOILS 

This  unit  has  16  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMP13.19) 

This  unit  contains  2 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  on  2.35  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _2  streams  which  have  fish  passage  requirements,  of  these  passes  1 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  viewshed, 

approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 


YCU:  7390 


nOKTH  KtYILLA  HKOJtCT  HAKYtST  UHIT  DtSICH  CAHO 

UHIT  HUMBER:  9017 


VIAHHEB  HARVEST  UHIT  MAP 


ACRES: 


16 


PHOTO  HUM. 


VOLUME:  52j 0OAO{t):  KTHCS 

L27^/  LAHDHET  IHPO  TOIHSHIP 


QUARTER  QUAO(t):  NUN 

— 71^ RAHCE  91F. 


Infindid  diilg^if^lh^hj^Jilf oitoc lolirroadil"’*''"**'*  ‘o  »uppl»m»nf  th«  fol  loving 


SUBSECTIOH  BOUHDARY 
UHIT  BOUHDARV 
ABJACEHT  UHIT 
OPPORTUHITY  ROAD 
EXISTIHC  ROAD  IH  ALT 
EXISTIHC  ROAD  HOT  IH 
CLASS  I STREAM 
CLASS  II  STREAM 
CLASS  III  STREAM 
LTP  SYMBOL 


1700 


ooooooooo 


200  FT  COHTOUR  IHTERVAL 
1000 


MAPSCALE  1:12000 
LAHDIHC  it 

EACLE  TREE 

EXISTIHC  CLE/^T 

SALT9ATER  AHD  LAKES 

CLASS  I t II  STREAM  BUFFER 


ZOOOftit 

HL  HICHLEJiD 


LOCCIHC  SYSTEMS: 


SHELTER100D 

HARVEST 


yv<y  12.  1993 


ion 


UNIT  PLAN/LAYOUT/SALE  AOHINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  9018 No.  Settings  4 

Planned  acres  45 
Estinnated  volune  (mbf)  1423 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NEN  Windthrow  risk  H 

Mgmt  Area  02  VCU  7390  Plant  Series  CCS 

WAA  510  Forest  type  Hemlock 

1981  Photo  1279-11 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  44  acres  VC6  1_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  42  acres  800-1200  ft.  3 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  ^ acres  Medium  26  acres  High  16  acres  Very  High  0_  acres 

Cedar  0 Hemlock  40  Mixed  _4 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  44  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMPl3.19) 

This  unit  contains  26  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 
Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 
Oversteepened  slopes  may  require  full  bench  construction  on  2.93  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _2  streams  which  have  fish  passage  requirements,  of  these  passes  have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

Survey  complete,  results  pending.  No  known  cultural  resources  found. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9019 No.  Settings  A 

Planned  acres  38 
Estimated  volune  (mbf)  1192 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 3 
Quad  KTNC5NEN 
Mgmt  Area  K32  VCU  7390 
UAA  510 

1981  Photo  1279-28 


^ VQO  MM 

UindthroH  risk  _H 

Plant  Series  WDC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0 acres  VC5  38  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft,  38  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  acres  Medium  31  acres  High  6 acres  Very  High  0 acres 

Cedar  0 Hemlock  33  Mixed  4 Percent  Seen  0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  14  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitability.(BMPl3.19) 

This  unit  contains  5 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  comp I ex/ expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.15  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _4  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/I.AYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9020 No.  Settings  A 

Planned  acres  36 
Estimated  volune  (mbf)  1123 

Logging  methods  HL  SL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NEN  Uindthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  CMB 

UAA  510  Forest  type  Hemlock 

1981  Photo  1279-26 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  1_  acres  VC5  35  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _5 acres  800-1200  ft.  16  acres  1200-1500  ft.  15  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  ^ acres  Medium  5_  acres  High  29  acres  Very  High  0_  acres 

Cedar  0 Hemlock  35  Mixed  _1 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  36  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  27  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  1.58  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9021 No.  Settings  3 

Planned  acres  25 
Estimated  volume  (mbf)  760 

Logging  methods  HJL 

Silvicultural  system  Clearcut 


Alternatives  considered  23  56  VQO  MM 

Quad  KTNC5NEN  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  WDC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1279-27 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown;  VC4  4 acres  VC5  21  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  25 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  2_  acres  Mediifn  23  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  20  Mixed  _5 Percent  Seen  _0 Percent  Unseen  100  Aspect  South 


SOILS 

This  unit  has  25  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  < AOX  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  _3  streams  which  have  fish  passage  requirements,  of  these  passes  3 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9022 No.  Settings  2 

Planned  acres  47 
Estimated  volume  (mbf)  1412 

Logging  methods  SL HJE 

Silvicultural  system  Clearcut 


Alternatives  considered  ^ 
Quad  KTNC5NEN 
Mgmt  Area  K32  VCU  7390 
WAA  510 

1981  Photo  1279-28 


5 6 VQO  MM 

Uindthrow  risk  _H 

Plant  Series  UHS 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  19  acres  VC5  22  acres  VC6  6 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  14  acres  800-1200  ft.  10  acres  1200-1500  ft.  10  acres  over  1500  ft.  13  acres 

Mass  movement  index:  Low  1_  acres  Medium  ^ acres  High  40  acres  Very  High  0_  acres 

Cedar  0 Hemlock  41  Mixed  _6 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  47  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  39  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 


ENGINEERING 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _2  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  9023  No.  Settings  3 
Planned  acres  49 
Estimated  volume  (mbf)  1712 

Logging  methods  SL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NEN  Windthrow  risk  JH 

Mgmt  Area  <32  VCU  7390  Plant  Series  WDC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1279-63 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  31  acres  VC6  18  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  20  acres  800-1200  ft.  29  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  3 acres  Mediun  32  acres  High  14  acres  Very  High  0 acres 

Cedar  0 Hemlock  35  Mixed  14 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  49  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  tnay  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.25  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9024 No.  Settings  4 

Planned  acres  31 
Estimated  volume  (mbf)  1122 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NEN  UindthroM  risk  H 

Mgmt  Area  K32  VCU  7390  Plant  Series  WHS 

WAA  510  Forest  type  Hemlock 

1981  Photo  1279-61 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  1_  acres  VC5  14  acres  VC6  16  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  0 acres  800-1200  ft.  5 acres  1200-1500  ft.  26  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  7_  acres  Medium  23  acres  High  1_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  16  Mixed  J5 Percent  Seen  _0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  8_  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  1_  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 

(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

Oversteepened  slopes  may  require  full  bench  construction  on  1 .16  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  9025 No.  Settings  3 

Planned  acres  35 
Estimated  volune  (mbf)  907 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NEN  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  MHC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1279-61 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  30  acres  VC5  ^ acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  6 acres  800-1200  ft.  19  acres  1200-1500  ft.  10  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  0_  acres  High  35  acres  Very  High  ^ acres 

Cedar  0 Hemlock  33  Mixed  _1 Percent  Seen  0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  34  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  has  < 40X  HcGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  16  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.70  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _3  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 


7390 


HU: 


HOKTH  KHriLU  HKOJUCT  HUHftST  U H IT  DKSICH  CAKO 
UHIT  HUMBER:  90^5 


PLAHHED  HARYEST  UHIT  MAP 


ACRES:  35 YOLUME:  ill MBF  qUAD(t):  KTNC5 

PHOTO  HUM.  : 1279-61  LAHDHET  IHPO  TOIHSHIP 


QUARTER  QUAD(t): 

ZIS RAHCE  91F. 


Rifir  lo  thi  Lojglng/Traniportallon  Plan  ovtrlay  lor  tha  Indiealtd  oirlol  photograph  to  tupplomonl  thi  folloilng 
Intindod  dtiign  of  tho  harm!  unit  ond  otioclotod  roods. 


SUBSECTIOH  BOUHDARY 
UHIT  BOUHDARY 

ADJACEHT  UHIT  -h-±— « 

OPPORTUHITY  ROAD  , I'ffO,  , 

EXISTIHC  ROAD  IH  ALT  _=— 
EXISTIHC  ROAD  HOT  IH  17Hi 
CLASS  I STREAM  a , t, 

CLASS  II  STREAM 
CLASS  III  STREAM 
LTP  SYMBOL 


ooooooooo 


200  FT  COHTOUR  IHTERYAL 
0 1000 

I ^ 

MAPSCALE  t:l2000 
LAHDIHC  it 

EACLE  TREE  j 

EXISTIHC  CLEWrUT 

SALTHATER  AHD  LAKES 

CLASS  I t II  STREAM  BUFFER 


, LOCCIHC  SYSTEMS: 
2000J  ttl 

RS  RUNNING  SKYLINE 
HI  HICHLEUD 


SHELTERHOOD 

HARYEST 

BEACH  BUFFER  WMummm 


July  OS,  IS9S 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9026 No,  Settings  3 

Planned  acres  38 
Estimated  volunne  (mbf)  957 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  23  56  VQO  MM 

Quad  KTNC5NEN  Windthrow  risk  H 

Mgmt  Area  K32  VCU  7390  Plant  Series  WHS 

WAA  510  Forest  type  Hemlock 

1981  Photo  1279-63 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  37  acres  VC5  1_  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  _4 acres  800-1200  ft.  10  acres  1200-1500  ft.  2f^  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0 acres  Medium  10  acres  High  28  acres  Very  High  0 acres 

Cedar  0 Hemlock  37  Mixed  _1 Percent  Seen  0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  38  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19), 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.32  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  [W,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9027 No.  Settings  4 

Planned  acres  63 
Estimated  volume  (mbf)  1880 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 5 VQO  MM 

Quad  KTNC5NEN  Uindthron  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  CCD 

UAA  510  Forest  type  Hemlock 

1981  Photo  1279-63 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  15  acres  VC5  48  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  34 acres  800-1200  ft.  ^ acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  14  acres  Mediun  42  acres  High  7_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  63  Mixed  0 Percent  Seen  0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  63  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMP13.19) 

This  unit  contains  10  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  3 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Replanting  of  sitka  spruce  should  be  considered. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.19  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  IW,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9028  No.  Settings  1 
Planned  acres  23 
Estimated  volune  (mbf)  722 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 3 
Quad  KTNC5NEN 
Mgmt  Area  K32  VCU  7390 
WAA  510 

1981  Photo  1279-27 


^ VQO  MM 

Uindthrow  risk  H 
Plant  Series  SSR 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  23  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  23  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  6 acres  Mediun  17  acres  High  0 acres  Very  High  0 acres 

Cedar  0 Hemlock  16  Mixed  7 Percent  Seen  0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  3 acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MMI=4.  Field  verifaction  required  to  determine 
sui tabi I i ty. (BMP13. 19) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMP13.19) 

This  unit  contains  2 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Replanting  of  sitka  spruce  should  be  considered. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.59  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _1_  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9030 No.  Settings  3 

Planned  acres  57 
Estimated  volume  (mbf)  1744 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  ^ 
Quad  KTNC5NEN 
Mgmt  Area  K32  VCU  7390 
WAA  510 

1981  Photo  1279-66 


VQO  MM 

Uindthrow  risk  _H 

Plant  Series  WHC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  7 acres  VC5  50  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  22 acres  800-1200  ft.  16  acres  1200-1500  ft.  15  acres  over  1500  ft.  4 acres 

Mass  movement  index:  Low  48  acres  Medium  0_  acres  High  ^ acres  Very  High  0_  acres 

Cedar  0 Hemlock  56  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  57  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMP13.19) 

This  unit  contains  41  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.16  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  _1^  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  specie  I -use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9031 No.  Settings  3 

Planned  acres  52 
Estimated  volime  (mbf)  1651 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  23  56  VQO  MM 

Quad  KTNC5NEN  WindthroH  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  CCD 

UAA  510  Forest  type  Hemlock 

1981  Photo  1279-66 


PHYSICAL  DESCRIPTION 

Volime  class  breakdown:  VC4  0 acres  VC5  50  acres  VC6  2 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  18  acres  800-1200  ft.  34  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  12  acres  Medium  14  acres  High  26  acres  Very  High  0 acres 

Cedar  0 Hemlock  50  Mixed  _2 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  52  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BHP13.19). 
This  unit  contains  17  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  _X  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  9032 No.  Settings  5 

Planned  acres  43 
Estimated  volume  (mbf)  1305 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NEN  Windthrow  risk  H 

Mgmt  Area  1(32  VCU  7390  Plant  Series  WDC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1279-66 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0 acres  VC5  43  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  Jl acres  800-1200  ft.  32  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  3 acres  Medium  40  acres  High  0 acres  Very  High  0 acres 

Cedar  0 Hemlock  42  Mixed  0 Percent  Seen  0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  7_  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMP13.19) 

This  unit  contains  2 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  comp I ex/ expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  on  0.03  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _2  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9033 No.  Settings  1 

Planned  acres  16 
Estimated  volume  (mbf)  540 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NEN  WindthroH  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  UHC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1279-25 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  12  acres  VC6  4 acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  0 acres  800-1200  ft.  9 acres  1200-1500  ft.  7 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  ^ acres  Hediun  0_  acres  High  14  acres  Very  High  0_  acres 

Cedar  0 Hemlock  14  Mixed  2 Percent  Seen  0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  16  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9034 No.  Settings  3 

Planned  acres  36 
Estimated  volume  (mbf)  1103 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 5 VQO  MM 

Quad  KTNC5NEN  Windthrow  risk  H 

Mgmt  Area  t32  VCU  7390  Plant  Series  CMB 

WAA  510  Forest  type  Hemlock 

1981  Photo  1279-26 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  4 acres  VC5  32  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  23  acres  800-1200  ft.  0 acres  1200-1500  ft.  13  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Mediim  12  acres  High  24  acres  Very  High  0_  acres 

Cedar  0 Hemlock  35  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  36  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  12  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.37  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9035 No.  Settings  1 

Planned  acres  16 
Estimated  volume  (mbf)  502 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  ICTNC5NEN  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  MHC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1279-26 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  16  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  16 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  ^ acres  Medium  0_  acres  High  12  acres  Very  High  0_  acres 

Cedar  0 Hemlock  16  Mixed  0 Percent  Seen  _0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  16  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  12  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 


73S0 


HOKTH  KtriLL*  I'KOJUCT  HUKtUST  UHIT  DXSICK  CAKO 
yCU:  7390  UMIT  HUMBER:  ^035 

FLAMMED  HARYEST  UMIT  MAP 


ACRES:  YOLUME:  iH MBF  HUAD(t):  KTNC5 

PHOTO  MUM.  : 1279-26  LAMDMET  IMFO  TOIMSHIP 


9UARTER  OUAD(t):  N ¥ N 

ZIS RAMCE  91F. 


Riftr  to  thi  Logglng/Tronsportotlon  Plan  ovirlay  (or  tho  Indleotod  oorlol  photograph  to  oupplonMnt  tho  tollofing 
Intondod  dotign  of  tho  harvott  unit  and  atooclatod  roads. 


SUBSECTIOM  BOUMDARY 
UMIT  BOUMDARY 
ADJACEMT  UMIT 

OPPORTUMITY  ROAD  r-4290. 

EXISTIMC  ROAD  IM  ALT  — ^=_ 

EXISTIMC  ROAD  MOT  IM  - 170(1 

CLASS  I STREAM  o— •— o 

CLASS  II  STREAM  ooooooooo 

CLASS  III  STREAM  

LTF  SYMBOL  a 


200  FT  COMTOUR  IMTERYAL 
f ODD 


I ^ 

MAPSCALE  1:12000 
LAMDIMC  it 

EACLE  TREE  J 

EXISTIMC  CLEnm 

SALTIATER  AMD  LAKES 

CLASS  I t II  STREAM  BUFFER 


. LOCCIMC  SYSTEMS: 
20  00/1  1 1 

RS  RUNSINC  SKYLINE 


SHELTERtOOD 
HARYEST 
BEACH  BUFFER 


July  08.  1933 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9036 No.  Settings  2 

Planned  acres  26 
Estimated  volune  (mbf)  758 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 
Quad  KTNC5NEN 
Mgmt  Area  K32  VCU  7390 
UAA  510 

1981  Photo  1279-26 


VQO  MM 

Windthrow  risk  _H 

Plant  Series  WHS 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  9 acres  VC5  17  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  _1 acres  800-1200  ft.  9 acres  1200-1500  ft.  16  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Mediun  0_  acres  High  26  acres  Very  High  ^ acres 

Cedar  0 Hemlock  10  Mixed  16  Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  26  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  26  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special -use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9037  No.  Settings  1 
Planned  acres  21 
Estimated  volime  (mbf)  659 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2 3 
Quad  KTNC5NEN 
Mgmt  Area  <32  VCU  7390 
WAA  510 

1981  Photo  1279-13 


^ VQO  MM 

Windthrow  risk  H 
Plant  Series  WHC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  21  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _5 acres  800-1200  ft.  16  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  1_  acres  Mediun  5_  acres  High  15  acres  Very  High  0_  acres 

Cedar  0 Hemlock  16  Mixed  _5 Percent  Seen  0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  15  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 
Oversteepened  slopes  may  require  full  bench  construction  on  0.03  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9038 No.  Settings  6 

Planned  acres  1 14 
Estimated  volune  (mbf)  3377 

Logging  methods  HL  RS 

Silvicultural  system  Cl  ear cut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NEN  Uindthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  WHC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1279-U 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VCA  31  acres  VC5  83  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  49 acres  800-1200  ft.  15  acres  1200-1500  ft.  1J  acres  over  1500  ft.  39  acres 

Mass  movement  index:  Low  ^ acres  Mediun  11  acres  High  101  acres  Very  High  0_  acres 

Cedar  0 Hemlock  109  Mixed  _2 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  1 14  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  23  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  22  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteep>ened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.69  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Maintain  diversity  within  unit  by  leaving  1-5  acre-sized  islands  of  green  trees  at  a rate  of  1 acre  of  island  for 
every  20  acre  harvested.  Leave  islands  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9039 No.  Settings  1 

Planned  acres  69 
Estimated  volune  (mbf)  2269 

Logging  methods  

Silvicultural  system  Clearcut 


Alternatives  considered  ^ 
Quad  KTNC5NWN 
Mgmt  Area  IQ2  VCU  7390 
UAA  510 

1981  Photo  1279-11 


VQO  MM 

Windthrow  risk  _H 

Plant  Series  UPC 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  58  acres  VC6  11  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  32  acres  800-1200  ft.  7 acres  1200-1500  ft.  30  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  61  acres  High  ^ acres  Very  High  0_  acres 

Cedar  0 Hemlock  0 Mixed  69  Percent  Seen  0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  69  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMP13.19) 

This  unit  contains  68  mapjped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9040 No.  Settings  3 

Planned  acres  40 
Estimated  volume  (mbf)  1266 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 3 
Quad  KTNC5NWN 
Mgmt  Area  K32  VCU  7390 
WAA  510 

1981  Photo  1179-18 


VOO  MM 

WindthroH  risk  _H 

Plant  Series  UPC 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  3_  acres  VC5  34  acres  VC6  3 acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  15 acres  800-1200  ft.  25  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  0_  acres  High  40  acres  Very  High  0_  acres 

Cedar  0 Hemlock  3 Mixed  37  Percent  Seen  0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  40  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  may  contain  > 40X  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMPl3.19) 

This  unit  contains  39  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9041 No.  Settings  2 

Planned  acres  19 
Estimated  volume  (mbf)  673 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 3 VQO  MM 

Quad  ICTNC5NUN  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  UPC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1279-10 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0 acres  VC5  11  acres  VC6  8 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  19  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0 acres  Mediun  17  acres  High  2 acres  Very  High  0 acres 

Cedar  0 Hemlock  1 1 Mixed  7 Percent  Seen  0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  19  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MMI=4.  Field  verifaction  required  to  determine 
suitabi lity.(BMP13.19) 

This  unit  has  < 40%  HcGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 


TIMBER 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Harvest  operations  restricted  to  April  1 to  October  31  to  protect  trumpeter  swans  on  Margaret,  Orchard, 
Lakes,  Klu  Bay  and  the  head  of  Traitors  Cove. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

Survey  complete,  results  pending.  No  known  cultural  resources  found. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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July  12.  1993 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9042 No.  Settings  1 

Planned  acres  19 
Estimated  volune  (mbf)  655 

Logging  methods  RS 

Silvicultural  system  Cl  ear cut 


Alternatives  considered  2^ 
Quad  KTNC5NWN 
Mgmt  Area  K32  VCU  7390 
UAA  510 

1981  Photo  1179-16 


VQO  PR 

Windthrow  risk  H 

Plant  Series  WHS 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  13  acres  VC6  6 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  6 acres  800-1200  ft.  10  acres  1200-1500  ft.  3 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0 acres  Medium  0 acres  High  19  acres  Very  High  0 acres 

Cedar  0 Hemlock  0 Mixed  19  Percent  Seen  100  Percent  Unseen  _0 AsF>ect  North 


SOILS 

This  unit  has  19  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  18  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.59  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _2  streams  which  have  fish  passage  requirements,  of  these  passes  1 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimun  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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July  08.  1993 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  9043 No.  Settings  2 

Planned  acres  21 
Estimated  volume  (mbf)  634 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  2_Ji VQO  _M 

Quad  KTNC5NWN  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  WDC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-16 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  4 acres  VC5  17  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  21 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0 acres  Mediun  0 acres  High  19  acres  Very  High  2 acres 

Cedar  0 Hemlock  20  Mixed  _1 Percent  Seen  100  Percent  Unseen  _0 Aspect  North 


SOILS 

This  unit  has  19  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  contains  2 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.02  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _1^  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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July  08.  1993 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9044 No.  Settings  4 

Planned  acres  70 
Estimated  volume  (mbf)  2730 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 3 
Quad  KTNC5NWN 
Mgmt  Area  K32  VCU  7390 
UAA  510 

1981  Photo  1179-12 


6_  VQO  PR 

Windthrow  risk  _H 

Plant  Series  WDC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  1_  acres  VC5  13  acres  VC6  56  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  22  acres  800-1200  ft.  27  acres  1200-1500  ft.  21  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0 acres  Hediun  2 acres  High  68  acres  Very  High  0 acres 

Cedar  0 Hemlock  70  Mixed  0 Percent  Seen  100  Percent  Unseen  0 Aspect  North 


SOILS 

This  unit  has  70  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  contains  41  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.83  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 


7390 


Hil: 


HOKTH  KUtlLLA  HKOJtCT  HAKftST  UHIT  DUSICH  CAKD 
unit  HUHBER:  ^0^* 


PLARRED  HARYEST  URIT  RAP 


ACRES:  70 YOLURE:  2730 hbp  QUADft):  KTNCS 

PHOTO  RUR.  : LLZ.g.r. U LARDRET  IRFO  TORRSHIP 


QUARTER  QUAD(t): 

ZIS RARCR  OOP 


Rifir  t»  th<  Logglng/Transportat Ion  Plan  ovirlor  (or  tho  Indicotod  aorlal  photograph  to  supplonnont  thi  following 
Intondod  dotign  of  fho  hormt  unit  and  attoclafid  roads. 


SUBSECTIOR  BOUROARY 
URIT  BOURDARY 
ADJACERT  URIT 
OPPORTURITY  ROAD 
EXISTIRC  ROAD  IR  ALT 
EXISTIRC  ROAD  ROT  IR 
CLASS  I STREAR 
CLASS  II  STREAR 
CLASS  III  STREAR 
LTF  SYRBOL 


1700 


ZOO  FT  CORTOUR  IRTERYAL 
1000 


RAPSCALE  l.tZOOO 
LARDIRC  it 

EACLE  TREE  j 

EXISTIRC  CLEWrUT 

SALTRATER  ARD  LAKES 

CLASS  I t II  STREAR  BUFFER 


. LOCCIRC  SYSTERS: 
ZOOOJtt I 

HL  HICHLEUD 
RS  RUNNING  SKYLINE 


SHELTERIOOD  |!X>W<X!| 
HARYEST 
BEACH  BUFFER 


July  08.  1993 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  9045 No,  Settings  5 

Planned  acres  88 
Estimated  volume  (mbf)  2525 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 4 VQO  MM 

Quad  KTNC5NWN  Uindthrow  risk  H 

Mgmt  Area  K32  VCU  7390  Plant  Series  UPC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-12 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  24  acres  VC5  64  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  _18 acres  800-1200  ft.  ^ acres  1200-1500  ft,  U acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  16  acres  Mediun  28  acres  High  44  acres  Very  High  0_  acres 

Cedar  0 Hemlock  85  Mixed  _1 Percent  Seen  100  Percent  Unseen  _0 Aspect  West 


SOILS 

This  unit  has  59  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  14  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  42  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.07  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special -use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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July  08,  1993 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9046 No.  Settings  3 

Planned  acres  42 
Estimated  volune  (mbf)  1304 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  M 

Quad  KTNC5NWN  Uindthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  CMC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-11 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  ^ acres  VC5  40  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  36  acres  800-1200  ft.  0 acres  1200-1500  ft.  6 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  9 acres  Mediun  33  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  41  Mixed  _0 Percent  Seen  100  Percent  Unseen  _0 Aspect  East 


SOILS 

This  unit  has  9 acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  8 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

Oversteepened  slopes  may  require  full  bench  construction  on  0.36  miles  of  road 
and  erxlhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAM/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9047  No.  Settings  4 
Planned  acres  67 
Estimated  volume  (mbf)  2101 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  PR 

Quad  KTNC5NWN  Windthrow  risk  H 

Mgmt  Area  02  VCU  7390  Plant  Series  CMB 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-10 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  67  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  67  acres  800-1200  ft,  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  25  acres  Medium  24  acres  High  18  acres  Very  High  0_  acres 

Cedar  0 Hemlock  66  Mixed  _0 Percent  Seen  100  Percent  Unseen  _0 Aspect  North 


SOILS 

This  unit  has  67  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  contains  33  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19, 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.02  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Harvest  operations  restricted  to  April  1 to  October  31  to  protect  trumpeter  swans  on  Margaret,  Orchard, 
Lakes,  Klu  Bay  and  the  head  of  Traitors  Cove. 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 

Unit  is  adjacent  to  estuary  or  beach  fringe;  maintain  1000  or  500  ft  buffer. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYCXIT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9048 No.  Settings  5 

Planned  acres  65 
Estimated  volume  (mbf)  2039 

Logging  methods  HL  SL 

Silvicultural  system  Clearcut 


Alternatives  considered  _3 VQO  PR 

Quad  KTNC5NUN  Windthrow  risk  H 

Mgmt  Area  K32  VCU  7390  Plant  Series  UPC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-16 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  65  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  65 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  8_  acres  Medium  57  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  51  Mixed  14 Percent  Seen  100  Percent  Unseen  _0 Aspect  South 


SOILS 

This  unit  has  9_  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  contains  8 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

Harvest  operations  restricted  to  April  1 to  October  31  to  protect  trumpeter  swans  on  Margaret,  Orchard, 
Lakes,  Klu  Bay  and  the  head  of  Traitors  Cove. 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 
GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9049  No.  Settings  2 
Planned  acres  33 
Estimated  volume  (mbf)  824 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  3456  VQO  PR 

Quad  KTNC5NWN  Uindthrow  risk  H 

Mgmt  Area  K32  VCU  7390  Plant  Series  WDC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-18 


PHYSICAL  DESCRIPTION 

Volime  class  breakdown;  VC4  33  acres  VC5  0_  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  33  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  33  acres  High  0_  acres  Very  High  ^ acres 

Cedar  0 Hemlock  33  Mixed  _0 Percent  Seen  45  Percent  Unseen  55  Aspect  South 


SOILS 

This  unit  has  1_  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  may  contain  > 40X  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMP13.19) 

This  unit  contains  1_  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 

(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  _4  streams  which  have  fish  passage  requirements,  of  these  passes  2 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9050 No.  Settings  2 

Planned  acres  49 
Estimated  volime  (mbf)  1693 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  34  6 VQO  PR 

Quad  KTNC5NWN  Uindthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  WHC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-18 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  49  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  38 acres  800-1200  ft.  IJ^  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  4 acres  Medium  3 acres  High  8_  acres  Very  High  34  acres 

Cedar  0 Hemlock  47  Mixed  _2 Percent  Seen  100  Percent  Unseen  _0 Aspect  West 


SOILS 

This  unit  has  12  acres  that  may  require  p>artial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  41  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (6MP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 
GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9051 No.  Settings  5 

Planned  acres  83 
Estitnated  volune  (mbf)  2610 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  34  6 VQO  _M 

Quad  KTND5SWS  Uindthrow  risk  H 

Mgmt  Area  K32  VCU  7390  Plant  Series  CCD 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-18 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0 acres  VC5  68  acres  VC6  15  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  30 acres  800-1200  ft.  42  acres  1200-1500  ft.  1J  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  6 acres  Medium  27  acres  High  50  acres  Very  High  ^ acres 

Cedar  0 Hemlock  83  Mixed  _0 Percent  Seen  68  Percent  Unseen  32  Aspect  South 


SOILS 

This  unit  has  83  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BHP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  31  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimun  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9052 No.  Settings  6 

Planned  acres  88 
Estimated  volume  (mbf)  2745 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  34  6 VQO  PR 

Quad  KTNC5NWN  Uindthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  CMM 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-18 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  79  acres  VC6  9_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  64 acres  800-1200  ft.  ^ acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  19  acres  Medium  0_  acres  High  0_  acres  Very  High  69  acres 

Cedar  0 Hemlock  79  Mixed  9 Percent  Seen  59  Percent  Unseen  41  Aspect  South 


SOILS 

This  unit  has  17  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  8 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  67  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimun  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9053 No.  Settings  3 

Planned  acres  18 
Estitnated  volume  (mbf)  614 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  3 56  VQO  PR 

Quad  KTNC5NWN  Uindthrow  risk  H 

Mgmt  Area  K32  VCU  7390  Plant  Series  UHC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-18 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0 acres  VC5  13  acres  VC6  5 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  18  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  2_  acres  Medium  0_  acres  High  0_  acres  Very  High  16  acres 

Cedar  0 Hemlock  13  Mixed  6 Percent  Seen  94  Percent  Unseen  6 Aspect  South 


SOILS 

This  unit  has  18  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  16  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  streams  which  have  fish  passage  requirements,  of  these  passes  1 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

Harvest  operations  restricted  to  April  1 to  October  31  to  protect  trumpeter  swans  on  Margaret,  Orchard, 
Lakes,  Klu  Bay  and  the  head  of  Traitors  Cove. 

Unit  is  adjacent  to  estuary  or  beach  fringe;  maintain  1000  or  500  ft  buffer. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9054 No.  Settings  4 

Planned  acres  72 
Estimated  volume  (mbf)  2210 

Logging  methods  SL 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NWN 

Mgmt  Area  K32  VCU  7390 

UAA  510 

1981  Photo  1279-9 


^ VQO  _M 

Windthrow  risk  H 
Plant  Series  CMB 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  72  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  JO acres  800-1200  ft.  52  acres  1200-1500  ft.  10  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Mediim  50  acres  High  22  acres  Very  High  0_  acres 

Cedar  0 Hemlock  70  Mixed  _1 Percent  Seen  97  Percent  Unseen  3 Aspect  West 


SOILS 

This  unit  has  50  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  HMI=4.  Field  verifaction  required  to  determine 

suitability. (BMP13. 19) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  29  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9055 No.  Settings  7 

Planned  acres  80 
Estimated  volume  (tnbf)  2541 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _3 VQO  MM 

Quad  KTNC5NEN  Windthrow  risk  H 

Mgmt  Area  <32  VCU  7390  Plant  Series  CCS 

UAA  510  Forest  type  Hemlock 

1981  Photo  1279-11 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  77  acres  VC6  3 acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  76  acres  800-1200  ft.  4 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  17  acres  Medium  46  acres  High  17  acres  Very  High  0_  acres 

Cedar  0 Hemlock  73  Mixed  4 Percent  Seen  0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  35  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MMI=4.  Field  verifaction  required  to  determine 

suitabi lity.(BMP13.19) 

This  unit  may  contain  > 40X  HcGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BHP13. 19) 

This  unit  contains  26  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  ntxjst  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  _2  streams  which  have  fish  passage  requirements,  of  these  passes  2 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

Unit  is  adjacent  to  estuary  or  beach  fringe;  maintain  1000  or  500  ft  buffer. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

Survey  complete,  results  pending.  No  known  cultural  resources  found. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9056  No.  Settings 
Planned  acres  30 
Estitnated  volime  (mbf)  941 

Logging  methods  ML 

Silvicultural  system  Clearcut 


Alternatives  considered  _3 VQO  PR 

Quad  KTNC5NWN  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  WDC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-18 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  30  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  30  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0 acres  Medium  0 acres  High  30  acres  Very  High  0 acres 

Cedar  0 Hemlock  18  Mixed  1J Percent  Seen  97  Percent  Unseen  3 Aspect  North 


SOILS 

This  unit  has  30  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/UATERSHED 

There  are  _1^  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

Harvest  operations  restricted  to  April  1 to  October  31  to  protect  trumpeter  swans  on  Margaret,  Orchard, 
Lakes,  Klu  Bay  and  the  head  of  Traitors  Cove. 

Unit  is  adjacent  to  estuary  or  beach  fringe;  maintain  1000  or  500  ft  buffer. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9057  No.  Settings  5 
Planned  acres  108 
Estimated  volume  (mbf)  3189 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  3 56  VQO  MM 

Quad  KTNC5NEN  Uindthrow  risk  Jj 

Mgmt  Area  K32  VCU  7390  Plant  Series  WHC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1279-14 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  31  acres  VC5  77  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  43  acres  800-1200  ft.  15  acres  1200-1500  ft.  IJ^  acres  over  1500  ft.  39  acres 

Mass  movement  index:  Low  ^ acres  Medium  11  acres  High  95  acres  Very  High  0_  acres 

Cedar  0 Hemlock  103  Mixed  _2 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  108  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  23  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  22  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Maintain  diversity  within  unit  by  leaving  1-5  acre-sized  islands  of  green  trees  at  a rate  of  1 acre  of  island  for 
every  20  acre  harvested.  Leave  islands  itxjst  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9058 No.  Settings  4 

Planned  acres  42 
Estimated  volurte  (mbf)  1266 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NEN 

Mgmt  Area  K32  VCU  7390 

UAA  510 

1981  Photo  1279-26 


^ VQO  MM 

Uindthrow  risk  _H 

Plant  Series  CMB 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  8_  acres  VC5  34  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  27  acres  800-1200  ft.  0 acres  1200-1500  ft.  1^  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  15  acres  High  27  acres  Very  High  0_  acres 

Cedar  0 Hemlock  41  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  6 acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  _15  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Difficult  topograpliy  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  IW,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  9059 No.  Settings  1 1 

Planned  acres  108 
Estimated  voltme  (mbf)  3202 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NEN 

Mgmt  Area  K32  VCU  7390 

WAA  510 

1981  Photo  1279-26 


^ VQO  MM 

Uindthrou  risk  _H 

Plant  Series  CMB 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  18  acres  VC5  34  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  44 acres  800-1200  ft.  39  acres  1200-1500  ft.  ^ acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  ^ acres  Medium  45  acres  High  57  acres  Very  High  ^ acres 

Cedar  0 Hemlock  107  Mixed  _1 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  102  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MMI=4.  Field  verifaction  required  to  determine 

suitabi lity.(BMP13.19) 

This  unit  contains  44  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 


FISH/WATERSHED 

There  are  _1^  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

Maintain  diversity  within  unit  by  leaving  1-5  acre-sized  islands  of  green  trees  at  a rate  of  1 acre  of  island  for 
every  20  acre  harvested.  Leave  islands  must  be  compatible  with  logging  system  aixi  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  IW,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYCXJT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  9060  No.  Settings  1 
Planned  acres  27 
Estimated  volume  (mbf)  933 

Logging  methods  SL 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NEN 

Mgmt  Area  K32  VCU  7390 

UAA  510 

1981  Photo  1279-26 


^ VQO  MM 

Uindthrow  risk  _H 

Plant  Series  SSR 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0 acres  VC5  27  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  27  acres  800-1200  ft.  3 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  5_  acres  Medium  3 acres  High  19  acres  Very  High  0_  acres 

Cedar  0 Hemlock  27  Mixed  0 Percent  Seen  0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  22  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  HMI=4.  Field  verifaction  required  to  determine 

suitabi lity.(BMP13.19) 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  p>otential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 


FISH/WATERSHED 

There  are  _1^  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

Survey  complete,  results  pending.  No  known  cultural  resources  found. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9061 No.  Settings  4 

Planned  acres  31 
Estimated  volume  (mbf)  973 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NEN 

Mgmt  Area  K32  VCU  7390 

WAA  510 

1981  Photo  1279-66 


^ VQO  MM 

Windthrow  risk  _H 

Plant  Series  WDC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  31  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  6 acres  800-1200  ft.  25  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  ^ acres  Mediun  29  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  31  Mixed  0 Percent  Seen  0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  6 acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  may  contain  > 40X  McGilvery  soils.  Field  verification  required  to  determine  suitability. (BMP13. 19) 

This  unit  contains  ^ mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 

(BMP13.19). 


TIMBER 

Difficult  topography  - More  comp I ex/ expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  _2  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9062 No.  Settings  6 

Planned  acres  93 
Estimated  volume  (mbf)  2760 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NEN 

Mgmt  Area  K32  VCU  7390 

WAA  510 

1981  Photo  1279-63 


^ VQO  MM 

Windthrow  risk  _H 

Plant  Series  CCD 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  26  acres  VC5  66  acres  VC6  1_  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  64  acres  800-1200  ft.  29  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  15  acres  Hediun  62  acres  High  16  acres  Very  High  0_  acres 

Cedar  0 Hemlock  92  Mixed  _1 Percent  Seen  _0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  30  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  susfsension  required  over  these  areas.(BMPl3.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitability.(BMP13.19) 

This  unit  contains  28  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  3 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9063 No.  Settings  1 

Planned  acres  16 
Estimated  volune  (mbf)  554 

Logging  methods  SL 

Silvicultural  system  Clearcut 


Alternatives  considered  3 VQO  MM 

Quad  KTNC5NEN  Windthrow  risk  Jj 

Mgmt  Area  K32  VCU  7390  Plant  Series  WHS 

WAA  510  Forest  type  Hemlock 

1981  Photo  1279-28 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  1_  acres  VC5  9 acres  VC6  6 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  14 acres  800-1200  ft.  2 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  ^ acres  Medium  6 acres  High  9 acres  Very  High  0_  acres 

Cedar  0 Hemlock  10  Mixed  6 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  16  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  9 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 
Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  _2  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9064 No.  Settings  6 

Planned  acres  83 
Estimated  volune  (mbf)  2899 

Logging  methods  HL  SL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NEN 

Mgmt  Area  K32  VCU  7390 

WAA  510 

1981  Photo  1279-63 


^ VQO  MM 

Windthrow  risk  _H 

Plant  Series  WDC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  1_  acres  VC5  51  acres  VC6  31  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  37  acres  800-1200  ft.  42  acres  1200-1500  ft.  4 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  2 acres  Mediun  66  acres  High  15  acres  Very  High  0 acres 

Cedar  0 Hemlock  61  Mixed  21 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  50  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  7_  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 

(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _4  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9065 No.  Settings  2 

Planned  acres  17 
Estimated  volime  (mbf)  520 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NEN 

Mgmt  Area  K32  VCU  7390 

WAA  510 

1981  Photo  1279-63 


6_  VQO  MM 

Uindthrow  risk  H 

Plant  Series  WHS 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  2 acres  VC5  15  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  _1 acres  800-1200  ft.  3 acres  1200-1500  ft.  13  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  5_  acres  High  12  acres  Very  High  0_  acres 

Cedar  0 Hemlock  2 Mixed  14 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  17  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MMI=4.  Field  verifaction  required  to  determine 
suitabi lity.(BMP13.19) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  11  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _1^  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  spiecial-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9066 No.  Settings  1 

Planned  acres  24 
Estimated  volume  (mbf)  791 

Logging  methods  SL 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NWN 

Mgmt  Area  K32  VCU  7390 

UAA  510 

1981  Photo  1179-18 


VQO  MM 

Uindthrow  risk  _H 

Plant  Series  UPC 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  20  acres  VC6  4 acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _1 acres  800-1200  ft.  14  acres  1200-1500  ft.  9 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  0_  acres  High  24  acres  Very  High  0_  acres 

Cedar  0 Hemlock  0 Mixed  24 Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  24  acres  that  tnay  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  23  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 
Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9067  No.  Settings  5 
Planned  acres  71 
Estimated  volume  (mbf)  2188 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  34  6 VOO  _M 

Quad  KTNC5NWN  Uindthrow  risk  Jj 

Mgmt  Area  <32  VCU  7390  Plant  Series  CMC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-11 


PHYSICAL  DESCRIPTION 

Voluite  class  breakdown:  VC4  6 acres  VC5  65  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  46 acres  800-1200  ft.  0 acres  1200-1500  ft.  ^ acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  ^ acres  Hediun  62  acres  High  0^  acres  Very  High  0_  acres 

Cedar  0 Hemlock  70  Mixed  _0 Percent  Seen  100  Percent  Unseen  _0 Aspect  East 


SOILS 

This  unit  has  16  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MH1=4.  Field  verifaction  required  to  determine 
suitabi lity.(BMPl3.19) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  8 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  9068 No.  Settings  1 

Planned  acres  12 
Estimated  volune  (mbf)  415 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NWN 

Mgmt  Area  K32  VCU  7390 

WAA  510 

1981  Photo  1179-12 


5 6 VQO  PR 

Windthrow  risk  _H 

Plant  Series  UHS 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  12  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  18  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Mediun  ^ acres  High  16  acres  Very  High  0_  acres 

Cedar  0 Hemlock  0 Mixed  18  Percent  Seen  100  Percent  Unseen  _0 Aspect  East 


SOILS 

This  unit  has  18  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  16  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9069 No.  Settings  _2 

Planned  acres  33 
Estimated  volume  (mbf)  1436 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  3 5 VQO  M 

Quad  KTND5SWS  Uindthrow  risk  _H 

Mgmt  Area  IC32  VCU  7390  Plant  Series  WHM 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-16 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  3 acres  VC6  30  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  30  acres  800-1200  ft.  3 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  12  acres  Mediun  3_  acres  High  18  acres  Very  High  0_  acres 

Cedar  0 Hemlock  30  Mixed  _3 Percent  Seen  85  Percent  Unseen  15  Aspect  East 


SOILS 

This  unit  has  33  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  _2  streams  which  have  fish  passage  requirements,  of  these  passes  1 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  HEAD  OF  MEETS  BAY  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9071 No.  Settings  1 

Planned  acres  72 
Estimated  volume  (mbf)  2175 

Logging  methods  HE^ 

Silvicultural  system  Shelter  wood 


Alternatives  considered  _ 
Quad  KTNC5NEN 
Mgmt  Area  K32  VCU  7390 
UAA  510 

1981  Photo  1279-9 


^ VQO  _M 

Uindthrow  risk  H 
Plant  Series  CCD 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  13  acres  VC5  59  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  24 acres  800-1200  ft.  ^ acres  1200-1500  ft.  8 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0 acres  Mediun  14  acres  High  43  acres  Very  High  15  acres 

Cedar  0 Hemlock  72  Mixed  0 Percent  Seen  100  Percent  Unseen  0 Aspect  South 


SOILS 

This  unit  has  93  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  32  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  15  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 

Potentially  very  low  volume  per  acre. 


ENGINEERING 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  H_  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9072 No.  Settings  2 

Planned  acres  73 
Estimated  volune  (mbf)  2239 

Logging  methods  HE^ 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NEN 
Mgmt  Area  <32  VCU  7390 
WAA  510 

1981  Photo  1279-29 


^ VQO  _M 

Windthrow  risk  _H 

Plant  Series  UPC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  8 acres  VC5  65  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft,  0 acres  800-1200  ft.  14  acres  1200-1500  ft.  25  acres  over  1500  ft.  34  acres 

Mass  movement  index:  Low  0_  acres  Medium  8 acres  High  64  acres  Very  High  1_  acres 

Cedar  0 Hemlock  65  Mixed  8 Percent  Seen  100  Percent  Unseen  jO Aspect  South 


SOILS 

This  unit  has  73  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  1_  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 

(BMP13.19), 


TIMBER 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9073 No.  Settings  1 

Planned  acres  50 
Estimated  volume  (mbf)  1542 

Logging  tnethods  HE^ 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NEN 
Mgmt  Area  IG2  VCU  7390 
WAA  510 

1981  Photo  1279-61 


^ VQO  MM 

Windthrow  risk  _H 

Plant  Series  WHS 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  4 acres  VC5  46  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  0 acres  800-1200  ft.  11_  acres  1200-1500  ft.  10  acres  over  1500  ft.  29  acres 

Mass  movement  index:  Low  0 acres  Medium  0 acres  High  50  acres  Very  High  0 acres 

Cedar  0 Hemlock  50  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  50  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  49  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  r>ear  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9074 No.  Settings  1 

Planned  acres  55 
Estimated  volune  (irbf)  1654 

Logging  methods  

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NEN 
Mgmt  Area  K32  VCU  7390 
WAA  510 

1981  Photo  1279-75 


^ VQO  MM 

Uindthrow  risk  _H 

Plant  Series  CMB 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  11  acres  VC5  44  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  35 acres  800-1200  ft.  1 acres  1200-1500  ft.  13  acres  over  1500  ft.  6 acres 

Mass  movement  index:  Low  35  acres  Medium  17  acres  High  3 acres  Very  High  0_  acres 

Cedar  0 Hemlock  55  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  20  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  16  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 


ENGINEERING 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  IW,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9075 No.  Settings  3 

Planned  acres  56 
Estimated  volune  (mbf)  1757 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWN 
Mgmt  Area  K32  VCU  7390 
UAA  510 

1981  Photo  1179-10 


5 VQO  PR 

Windthrow  risk  _H 

Plant  Series  UPC 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  56  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  56  acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Mediun  30  acres  High  26  acres  Very  High  0_  acres 

Cedar  0 Hemlock  25  Mixed  31 Percent  Seen  100  Percent  Unseen  _0 Aspect  South 


SOILS 

This  unit  has  56  acres  that  may  require  partial  or  full  suspension  (BMP  13.9} 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 


FISH/WATERSHED 

There  are  streams  which  have  fish  passage  requirements,  of  these  passes  1 have  timing  restrictions  (BMPs  13.4,14.3,14.6). 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9076 No.  Settings  4 

Planned  acres  35 
Estimated  volume  (mbf)  1201 

Logging  methods  

Silvicultural  system  Shelter  wood 


Alternatives  considered  5 

Quad  KTNC5NWN 

Mgmt  Area  K32  VCU  7390 

WAA  510 

1981  Photo  1179-16 


VQO  _M 

Uindthrow  risk  _H 

Plant  Series  CCS 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  12  acres  VC6  23  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _0 acres  800-1200  ft.  0 acres  1200-1500  ft.  19  acres  over  1500  ft.  16  acres 

Mass  movement  index:  Low  0_  acres  Medium  10  acres  High  17  acres  Very  High  8 acres 

Cedar  0 Hemlock  11  Mixed  23  Percent  Seen  47  Percent  Unseen  53  Aspect  East 


SOILS 

This  unit  has  35  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  may  contain  > 40X  McGilvery  soils.  Field  verification  required  to  determine  suitability. (BMP13. 19) 

This  unit  contains  8 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  33  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  HEAD  OF  NEETS  BAY  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  sp»ecial-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  9079 No.  Settings  4 

Planned  acres  62 
Estimated  volume  (mbf)  1842 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWN 
Mgmt  Area  K32  VCU  7390 
WAA  510 

1981  Photo  1179-18 


5 VQO  PR 

UindthroM  risk  _H 

Plant  Series  CMM 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Voltine  class  breakdown:  VC4  0 acres  VC5  62  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  4J acres  800-1200  ft.  ^ acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  19  acres  Mediim  0 acres  High  0 acres  Very  High  43  acres 

Cedar  0 Hemlock  61  Mixed  _0 Percent  Seen  41  Percent  Unseen  59  Aspect  South 


SOILS 

This  unit  has  17  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  very  high  mass  movement  index  soils. 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  8 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  42  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9080 No.  Settings  2 

Planned  acres  28 
Estimated  volume  (mbf)  1004 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTND5SWS 
Mgmt  Area  K32  VCU  7390 
UAA  510 

1981  Photo  1179-18 


5 VQO  _M 

Windthrow  risk  H 
Plant  Series  CCD 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0 acres  VC5  15  acres  VC6  13  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft,  0 acres  800-1200  ft.  0 acres  1200-1500  ft.  13  acres  over  1500  ft.  15  acres 

Mass  movement  index:  Low  6 acres  Medium  0 acres  High  22  acres  Very  High  0 acres 

Cedar  0 Hemlock  22  Mixed  _0 Percent  Seen  96  Percent  Unseen  _4 Aspect  South 


SOILS 

This  unit  has  28  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  contains  15  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9081 No.  Settings  1 

Planned  acres  8 
Estimated  volune  (mbf)  251 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NEN 
Mgmt  Area  K32  VCU  7390 
WAA  510 

1981  Photo  1279-9 


5 VQO  _M 

Uindthrow  risk  H 
Plant  Series  WDC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  8_  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  8 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Mediun  4 acres  High  4 acres  Very  High  0_  acres 

Cedar  0 Hemlock  5 Mixed  _3 Percent  Seen  89  Percent  Unseen  11  Aspect  South 


SOILS 

This  unit  has  6 acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  ruj  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9083 No.  Settings  2 

Planned  acres  21 
Estimated  volume  (mbf)  557 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NEN 
Mgmt  Area  K32  VCU  7390 
UAA  510 

1981  Photo  1279-61 


5 VQO  MM 

Uindthrow  risk  _H 

Plant  Series  WHS 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  16  acres  VC5  5_  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  2 acres  800-1200  ft.  18  acres  1200-1500  ft.  1^  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0 acres  Medium  0 acres  High  21  acres  Very  High  0 acres 

Cedar  0 Hemlock  20  Mixed  _1 Percent  Seen  0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  21  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  contains  3 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/UATERSHED 

There  are  _1_  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9084 No.  Settings  7 

Planned  acres  1 13 
Estimated  volune  (mbf)  3859 

Logging  methods  HL  SL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  5 

Quad  KTNC5NEN 

Mgmt  Area  K32  VCU  7390 

WAA  510 

1981  Photo  1279-63 


VQO  MM 

Uindthrow  risk  _H 

Plant  Series  UPC 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Volime  class  breakdown:  VC4  1_  acres  VC5  79  acres  VC6  33  acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  37  acres  800-1200  ft.  63  acres  1200-1500  ft.  13  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  3 acres  Mediun  72  acres  High  38  acres  Very  High  0_  acres 

Cedar  0 Hemlock  66  Mixed  46  Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  113  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MMI=4.  Field  verifaction  required  to  determine 

suitabi lity.(BMPl3.19) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  23  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _1^  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

Maintain  diversity  within  unit  by  leaving  1-5  acre-sized  islands  of  green  trees  at  a rate  of  1 acre  of  island  for 
every  20  acre  harvested.  Leave  islands  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9085 No.  Settings  3 

Planned  acres  63 
Estimated  volune  (mbf)  2242 

Logging  methods  HL  SL 

Silvicultural  system  Clearcut 


Alterrtati ves  considered  _ 
Quad  KTNC5NEN 
Mgmt  Area  K32  VCU  7390 
UAA  510 

1981  Photo  1279-26 


5 VQO  MM 

Windthrow  risk  H 
Plant  Series  CMB 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0 acres  VC5  50  acres  VC6  0 acres  VC7  13  acres 

Elevation  breakdown:  0-800  ft.  51 acres  800-1200  ft.  14  acres  1200-1500  ft.  1^  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  14  acres  Medium  8_  acres  High  44  acres  Very  High  0_  acres 

Cedar  0 Hemlock  50  Mixed  Percent  Seen  _0 Percent  Unseen  100  Aspect  North 


SOILS 

This  unit  has  52  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MMI=4.  Field  verifaction  required  to  determine 

suitabi lity.(BMP13.19) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 

This  unit  contains  7 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  13  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

Survey  complete,  results  pending.  No  known  cultural  resources  found. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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jMly  09.  1993 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  9086 No.  Settings  3 

Planned  acres  32 
Estimated  volune  (mbf)  946 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NEN 
Mgmt  Area  IC32  VCU  7390 
UAA  510 

1981  Photo  1279-26 


5 VQO  MM 

Uindthrow  risk  _H 

Plant  Series  CMB 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  9 acres  VC5  23  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  12 acres  800-1200  ft.  4 acres  1200-1500  ft.  16  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Hediun  13  acres  High  19  acres  Very  High  0_  acres 

Cedar  0 Hemlock  32  Mixed  0 Percent  Seen  0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  32  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MMI=4.  Field  verifaction  required  to  determine 

suitabi lity.(BMP13.19) 

This  unit  contains  13  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  ineasures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYCXJT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9087  No.  Settings  3 
Planned  acres  69 
Estimated  volume  (mbf)  2164 

Logging  methods  SL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NEN 
Mgmt  Area  K32  VCU  7390 
WAA  510 

1981  Photo  1279-66 


5 VQO  MM 

Windthrow  risk  _H 

Plant  Series  SSR 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volime  class  breakdown:  VC4  0_  acres  VC5  69  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  24 acres  800-1200  ft.  32  acres  1200-1500  ft.  13  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  45  acres  Medium  0^  acres  High  24  acres  Very  High  0 acres 

Cedar  0 Hemlock  68  Mixed  0 Percent  Seen  0 Percent  Unseen  100  Aspect  North 


SOILS 

This  init  has  69  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  may  contain  > 40%  McGilvery  soils.  Field  verification  required  to  determine  suitabi lity.(BMPl3.19) 

This  unit  contains  41  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9088  No.  Settings  _3 
Planned  acres  25 
Estitnated  volume  (mbf)  771 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NEN 
Mgmt  Area  K32  VCU  7390 
WAA  510 

1981  Photo  1279-66 


5 VQO  MM 

Uindthrow  risk  H 
Plant  Series  WHM 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  10  acres  VC5  15  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft,  10 acres  800-1200  ft.  16  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  ^ acres  Mediun  24  acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  25  Mixed  _0 Percent  Seen  _0 Percent  Unseen  100  Aspect  West 


SOILS 

This  unit  has  6 acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  may  contain  > 40X  McGilvery  soils.  Field  verification  required  to  determine  suitability. (BMP13. 19) 

This  unit  contains  1_  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 

(BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/UATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9090  No.  Settings  2 
Planned  acres  24 
Estimated  volume  (mbf)  936 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWN 
Mgmt  Area  K32  VCU  7390 
WAA  510 

1981  Photo  1179-12 


5 VQO  PR 

Uindthrow  risk  H 
Plant  Series  WDC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  5_  acres  VC6  19  acres  VC7  ^ acres 

Elevation  breakdown:  0-800  ft.  21 acres  800-1200  ft.  3 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Mediun  ^ acres  High  22  acres  Very  High  0_  acres 

Cedar  0 Hemlock  24  Mixed  _0 Percent  Seen  100  Percent  Unseen  _0 Aspect  North 


SOILS 

This  unit  has  22  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  contains  10  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  comp I ex/ expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9091  No.  Settings  8 
Planned  acres  76 
Estimated  volume  (mbf)  2383 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWN 
Mgmt  Area  K32  VCU  7390 
UAA  510 

1981  Photo  1179-10 


5 VQO  _M 

Uindthrow  risk  _H 

Plant  Series  WDC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  76  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  53  acres  800-1200  ft.  23  acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  1_  acres  Medium  38  acres  High  37  acres  Very  High  0_  acres 

Cedar  0 Hemlock  72  Mixed  _4 Percent  Seen  100  Percent  Unseen  _0 Aspect  West 


SOILS 

This  unit  has  60  acres  that  may  require  partial  or  full  susp>ension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  13  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  rip>arian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Maintain  adequate  distribution  of  snags  by  leaving  0.1  acre-sized  patches  of  green  trees  within  the  unit  for 
every  10  acres  harvested.  Snag  patches  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  M_  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9092  No.  Settings  1 
Planned  acres  20 
Estimated  volune  (mbf)  627 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTNC5NWN 
Mgmt  Area  IC32  VCU  7390 
WAA  510 

1981  Photo  1179-10 


5 VQO  PR 

Uindthrow  risk  _H 

Plant  Series  UPC 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0 acres  VC5  20  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  20 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  1_  acres  Mediun  ^ acres  High  17  acres  Very  High  0_  acres 

Cedar  0 Hemlock  20  Mixed  _0 Percent  Seen  100  Percent  Unseen  _0 Aspect  West 


SOILS 

This  unit  has  20  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 


TIMBER 

Difficult  topography  - More  complex/expensive  yarding  system  may  be  require  due  to  terrain. 

Potential  regeneration  problem.  May  need  to  consider  other  silvicultural  prescriptions  (or  hand  plant)  to 
meet  BMP13.19. 


ENGINEERING 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Possible  active  Bald  Eagle  nest  site.  Road  construction  within  1/2  mile  of 
Bald  Eagle  nest  site.  If  nestsite  is  active  follow  the  intra-agency  agreement 
agreement  with  U.S.  Fish  & Wildlife. 

Unit  is  adjacent  to  estuary  or  beach  fringe;  maintain  1000  or  500  ft  buffer. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9093  No.  Settings  1 
Planned  acres  6 
Estimated  volume  (tnbf)  246 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  5 

Quad  KTNC5NEN 

Mgmt  Area  K32  VCU  7390 

WAA  510 

1981  Photo  1279-65 


VQO  MM 

Windthrow  risk  _H 

Plant  Series  WHS 

Forest  type  Mixed  conifer 


PHYSICAL  DESCRIPTION 

Voltme  class  breakdown:  VC4  0_  acres  VC5  0_  acres  VC6  6_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  _5 acres  800-1200  ft.  1 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  ^ acres  High  4 acres  Very  High  0_  acres 

Cedar  0 Hemlock  0 Mixed  _6 Percent  Seen  _0 Percent  Unseen  100  Aspect  South 


SOILS 

This  unit  has  ^ acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMPl3.9) 

This  unit  has  < 40X  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 


FISH/UATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9104  No.  Settings  4 
Planned  acres  75 
Estimated  volune  (mbf)  2917 

Logging  methods  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  4 VQO  PR 

Quad  KTNC5NWN  Uindthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  WDC 

WAA  510  Forest  type  Hemlock 

1981  Photo  1179-12 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  1_  acres  VC5  15  acres  VC6  59  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  28  acres  800-1200  ft.  26  acres  1200-1500  ft.  21  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  0_  acres  Medium  ^ acres  High  73  acres  Very  High  ^ acres 

Cedar  0 Hemlock  75  Mixed  0 Percent  Seen  100  Percent  Unseen  0 Aspect  North 


SOILS 

This  unit  has  75  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  contains  23  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

Difficult  topography  - More  comp I ex/ expensive  yarding  system  may  be  require  due  to  terrain. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  PR  as  seen  from  viewpoints  within  the  INNER  TRAITORS  COVE  viewshed, 
approximately  a minimum  1/4  mile  from  shoreline. 

There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 


KOKTH  KtriLLA  I'KOJUCT  HAKYtST  U HIT  DKSICH  CAKO 
nu:  7390  inilT  HUMBER:  3f04 


FLAMMED  HARUST  UMIT  MAP 


ACRES:  75  YOLUME:  W1 MBF  DUAD(s):  KTNC5 

PHOTO  MUM.  : 1179-12  LAMDMET  IMPO  TOtMSHIP 


QUARTER  qUAD(i):  N 

ZiS RAMCE  9DF. 


R(f«r  le  thi  Logging/Tronsportol Ion  Plan  ovorlay  for  thi  Indlcotod  oirlol  photograph  to  lupplimont  tho  folloilng 
Intondod  dotign  of  tho  horviit  unit  and  otioclotid  roods. 


SUBSECTIOM  BOUMDARY 
UMIT  BOUMDARY 

ADJACEMT  UMIT  ,,,,,, 

OPPORTUMITY  ROAD  i 

EXISTIMC  ROAD  IM  ALT  — =_ 

EXISTIMC  ROAD  MOT  IM  1700 

CLASS  I STREAM  o— _o 

CLASS  II  STREAM  ooooooooo 

CLASS  III  STREAM  

LTP  SYMBOL  a 


200  FT  COMTOUR  IMTERYAL 
1000 


MAPSCALE  1:12000 
LAMDIMC  -k 


.....  LOCCIMC  SYSTEMS: 

2 000Jf  I 

RS  RUNNINC  SKYLINE 


EAGLE  TREE  j 
EXISTIMC  cifom 
SALTIATER  AMD  LAKES 
CLASS  I t II  STREAM  BUFFER 


SHELTERtOOD  ;,x;xXXX?l 
HARVEST 

BEACH  BUFFER  mmmmm 


July  09.  1993 


UNIT  PLAM/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9105  No.  Settings  3 
Planned  acres  21 
Estimated  volume  (mbf)  659 

Logging  methods  HL 

Silvicultural  system  Clearcut 


Alternatives  considered  4 VQO  MM 

Quad  KTND5SWS  Windthrow  risk  H 

Mgmt  Area  <32  VCU  7370  Plant  Series  CMC 

UAA  510  Forest  type  Hemlock 

1981  Photo  1179-16 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  0_  acres  VC5  21  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  21 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  18  acres  Medium  3 acres  High  0_  acres  Very  High  0_  acres 

Cedar  0 Hemlock  14  Mixed  6 Percent  Seen  _0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  20  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  may  contain  > 40X  McGilvery  soils.  Field  verification  required  to  determine  suitability. (BMP13. 19) 

This  unit  contains  8 acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 

logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  6 mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _1^  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 


7370 


UU: 


HOKTH  KifILLA  HKOJUCT  HAHI/UST  U HIT  DHSICH  CAKO 
UHIT  HUMBER:  S/Q5 


PLAHHED  HARDEST  UHIT  MAP 

ACRES:  YOLUME:  iAl MBP  9UAD(s):  KTND5  9UARTER  9UAD(t):  SfS 

PHOTO  HUM.  : 1179-16  LAHDHET  IHFO  TOIHSHIP  70.9  RAHCE  9QP. 

Rifir  to  tho  Logglng/Tronsportatlon  Plan  ovirlay  for  tho  Indlcotod  airlol  photograph  to  supplinMnt  thi  folloving 
intindod  dotign  of  tho  horvott  unit  and  atioclatod  roads. 


SUBSECTIOH  BOUHDART 
UHIT  BOUHDARY 
ADJACEHT  UHIT 
OPPORTUHITY  ROAD 
EXISTIHC  ROAD  IH  ALT 
EXISTIHC  ROAD  HOT  IH 
CLASS  I STREAM 
CLASS  II  STREAM 
CLASS  III  STREAM 
LTP  SYMBOL 


TOO  FT  COHTOUR  IHTERYAL 
1000 


1700 


ooccooooc 


MAPSCALE  1:11000 
LAHDIHC  it 

EACLE  TREE  j 

EXISTIHC  CLEWrUT 

SALTMATER  AHD  LAKES 

CLASS  I t II  STREAM  BUFFER 


iOOOfttl 

HL  HICHLEAD 


LOCCIHC  SYSTEMS: 


SHELTER900D 
HARVEST 
BEACH  BUFFER 


Jult  09.  1993 


K ^ 


UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9107  No.  Settings  6 
Planned  acres  97 
Estimated  volume  (tnbf)  2901 

Logging  methods  HL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  3 

Quad  KTNC5NWN 

Mgmt  Area  IC32  VCU  7390 

UAA  510 

1981  Photo  1179-12 


^ VQO  _M 

UindthroH  risk  _H 

Plant  Series  WHS 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  22  acres  VC5  75  acres  VC6  0_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  20 acres  800-1200  ft.  57  acres  1200-1500  ft.  ^ acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  16  acres  Medium  28  acres  High  56  acres  Very  High  0_  acres 

Cedar  0 Hemlock  98  Mixed  _1 Percent  Seen  100  Percent  Unseen  _0 Aspect  North 


SOILS 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  14  acres  of  forested  wetlands.  Site  specific  BMPs  will  be  designed  for  selected  approved 
logging  system  and  road  construction  practices.  (BMPs  12.5,  13.9,  13.15). 

This  unit  contains  46  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

Maintain  diversity  within  unit  by  leaving  1-5  acre-sized  islands  of  green  trees  at  a rate  of  1 acre  of  island  for 
every  20  acre  harvested.  Leave  islands  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9108 No.  Settings  3 

Planned  acres  30 
Estimated  volume  (mbf)  959 

Logging  methods  RS 

Silvicultural  system  Clearcut 


PHYSICAL  DESCRIPTION 
Volune  class  breakdown:  VC4 

Elevation  breakdown:  0-800  ft 
Mass  movement  index:  Low 

Cedar  0 Hemlock  28 


Alternatives  considered  5 

Quad  KTNC5NEN 

Mgmt  Area  1(32  VCU  7390 

UAA  510 

1981  Photo  1279-63 


VQO  MM 

Uindthrow  risk  H 

Plant  Series  WHS 

Forest  type  Mixed  conifer 


2 acres  VC5  28  acres  VC6  0 acres  VC7  0 acres 

4 acres  800-1200  ft.  10  acres  1200-1500  ft.  16  acres  over  1500  ft.  0 acres 

0 acres  Medium  7_  acres  High  27  acres  Very  High  0_  acres 

Mixed  2 Percent  Seen  0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas. (BMP13.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  MMI=4.  Field  verifaction  required  to  determine 
suitability.(BMP13.19) 

This  unit  has  < 40%  McGilvery  soils.  Partial  suspension  required  (BMP13.9)  to  ensure  reforestation  (BMP13.19). 
This  unit  contains  22  mapped  acres  on  very  steep  slopes.  Field  verification  required  to  determine  suitability 
(BMP13.19). 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

Oversteepened  slopes  may  require  full  bench  construction  and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  MM,  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special -use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARO  FOR  NRPA  DEIS 


Unit  9529 No.  Settings  9 

Planned  acres  100 
Estimated  volune  (mbf)  3023 

Logging  methods  HL  SL  RS 

Silvicultural  system  Clearcut 


Alternatives  considered  2 VQO  MM 

Quad  KTNC5NEN  Windthrow  risk  _H 

Mgmt  Area  K32  VCU  7390  Plant  Series  CMB 

UAA  510  Forest  type  Hemlock 

1981  Photo  1279-26 


PHYSICAL  DESCRIPTION 

Volume  class  breakdown:  VC4  31  acres  VC5  69  acres  VC6  0 acres  VC7  0 acres 

Elevation  breakdown:  0-800  ft.  41 acres  800-1200  ft.  42  acres  1200-1500  ft.  18  acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  5 acres  Mediun  44  acres  High  52  acres  Very  High  0 acres 

Cedar  0 Hemlock  101  Mixed  0 Percent  Seen  0 Percent  Unseen  100  Aspect  East 


SOILS 

This  unit  has  101  acres  that  may  require  partial  or  full  suspension  (BMP  13.9) 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 

This  unit  has  a possibility  to  have  areas  reclassified  as  HMI=4.  Field  verifaction  required  to  determine 

suitabi lity.(BMPl3.19) 

This  unit  may  contain  riparian  soils.  Maintain  water  quality  and  fish  habitat  (BMPs12.6,  13.9). 


TIMBER 

Replanting  of  sitka  spruce  should  be  considered. 


ENGINEERING 

Very  difficult  road  construction  due  to  unstable,  oversteepened  slopes  or  extended  steep  grades.  If  road  can 
not  be  surveyed,  may  need  to  revise  logging  system  to  helicopter. 

High  mass  movement  index  soils.  Road  construction  must  minimize  landslide  potential  (BMP14.7). 

This  unit  contains  riparian  areas.  Use  site  specific  BMPs  to  maintain  water  quality  and  fish  habitat/passage 
during  road  construction  (BMP14.13). 

Oversteepened  slopes  may  require  full  bench  construction  on  0.86  miles  of  road 
and  endhaul  of  waste  (BMP14.7). 


FISH/WATERSHED 

There  are  _1  streams  which  have  fish  passage  requirements,  none  of  which  have  timing  restrictions  (BMP  14.6). 


WILDLIFE 

Maintain  diversity  within  unit  by  leaving  1-5  acre-sized  islands  of  green  trees  at  a rate  of  1 acre  of  island  for 
every  20  acre  harvested.  Leave  islands  must  be  compatible  with  logging  system  and  safe  working  conditions. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

Survey  complete,  results  pending.  No  known  cultural  resources  found. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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UNIT  PLAN/LAYOUT/SALE  ADMINISTRATION  CARD  FOR  NRPA  DEIS 


Unit  9569  No.  Settings  1 
Planned  acres  6 
Estimated  volune  (mbf)  218 

Logging  methods  HL  75 

Silvicultural  system  Clearcut 


Alternatives  considered  _ 
Quad  KTND5SWS 
Mgmt  Area  K32  VCU  7390 
WAA  510 

1981  Photo  1179-16 


^ VOO  _M 

WindthroH  risk  H 
Plant  Series  UHM 
Forest  type  Hemlock 


PHYSICAL  DESCRIPTION 

Volune  class  breakdown:  VC4  0_  acres  VC5  3_  acres  VC6  3_  acres  VC7  0_  acres 

Elevation  breakdown:  0-800  ft.  6 acres  800-1200  ft.  0 acres  1200-1500  ft.  0 acres  over  1500  ft.  0 acres 

Mass  movement  index:  Low  3 acres  Medium  0 acres  High  3 acres  Very  High  0 acres 

Cedar  0 Hemlock  3 Mixed  3 Percent  Seen  56  Percent  Unseen  43  Aspect  East 


SOILS 

This  unit  has  high  mass  movement  index  soils.  Partial  log  suspension  required  over  these  areas.(BMP13.9) 


TIMBER 

There  are  no  timber  mitigation  measures  anticipated  for  this  unit. 


ENGINEERING 

There  are  no  engineering  mitigation  measures  anticipated  for  this  unit. 


FISH/UATERSHED 

There  are  no  fishery  mitigation  measures  anticipated  for  this  unit. 


WILDLIFE 

There  are  no  wildlife  mitigation  measures  anticipated  for  this  unit. 


RECREATION  / VISUALS 

This  unit  has  a adopted  VQO  of  and  is  not  seen  within  a viewshed. 
There  are  no  visual  mitigation  measures  anticipated  for  this  unit. 


LANDS 

There  are  no  State  & private  lands  or  special-use  authorizations  near  this  unit. 


CULTURAL  RESOURCES 

There  are  no  cultural  resource  mitigation  measures  anticipated  for  this  unit. 


GEOLOGY 

There  are  no  geological  mitigation  measures  anticipated  for  this  unit. 
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Road  Cards 


APPENDIX  K 


Road  Design  Cards 


Access  Management 

The  project  area  is  isolated  from  other  major  road  systems.  Accordingly,  only 
intermittent  resource  management  and  off-road  vehicular  and  foot  traffic  is 
expected . 

During  resource  management  activity,  the  roads  will  be  maintained  commensurate 
with  that  activity.  After  completion  of  the  management  activity,  the  roads 
will  revert  to  the  following  maintenance  levels. 

Maintenance  level  1 roads  are  closed  by  bridge  removal  or  organic  encroachment 
and  are  monitored  for  resource  protection. 

Maintenance  level  2 roads  are  maintained  for  high  clearance  vehicles  and 
monitored  for  resource  protection. 

Accordingly,  the  road  management  strategy  is  as  follows. 

Main  trunk  roads  will  receive  long-term  access  for  forest  administration 
such  as  future  timber  or  salvage  sales,  fish  pass  access,  and  maintenance 
and  traffic  associated  with  special  use  permits.  Such  roads  will  remain 
open  for  high  clearance  vehicular  traffic. 

Several  roads  are  expected  to  be  used  for  long  term  cyclic  forest 
administrative  activities  with  minimal  use  expected  for  moderately  long 
periods  of  time.  Accordingly,  such  roads  will  be  left  open  for  high 
clearance  vehicles.  However,  the  entire  road  template  will  be  seeded. 

This  will  include  the  road  surface  and  the  cut  and  fill  slopes. 

Seeding  of  the  road  bed  is  a technique  to  retard  alder  growth,  achieve  low 
maintenance  costs,  and  reduce  road  reactivation  costs  when  re-used  for 
transporting  forest  products. 

Numerous  roads  are  expected  to  be  used  intermittently  with  long  periods  of 
non-use.  Such  roads  will  be  allowed  to  revegetate  naturally  over  time, 
resulting  in  eventual  closure  to  vehicular  traffic  (organic  closure) . Modular 
bridges  will  be  removed  upon  completion  of  harvest  activities.  Other  drainage 
structures  will  be  left  in  place. 

Road  Design  Cards 

The  road  cards  display  roads  contained  in  alternatives  1 through  6 
collectively.  Accordingly,  each  alternative  may  or  may  not  include  all  of,  or 
portions  of,  each  road  displayed. 

For  clarity,  the  330  foot  eagle  nest  buffer  is  shown  only  where  roads  are 
within  the  buffer. 


NORTH  REV ILL A FINAL  EIS 


APPENDIX  K 


ROAD  DESIGN  CARD 


1 


Some  existing  roads  displayed  on  the  road  cards  to  not  reflect  stream  crossings 
as  drainage  structure  replacement  was  not  anticipated.  Should  it  be  found 
necessary  to  replace  structures  on  such  roads,  the  structures  will  be 
reconstructed  in  accordance  with  pertinent  BMPs  and  design  standards  as  used 
for  new  facilities. 

Due  to  map  scale,  road  cards  do  not  reflect  many  roads  1/4  mile  and  under.  See 
Unit  Cards  for  details  concerning  such  roads. 

Following  is  an  index  map  portraying  the  location  of  the  road  card  maps  within 
the  project  area. 
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ROAD  DESIGN  CARD 
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NORTH  REVILLA  PROJECT  ROAD  DESIGN  CARD 


VCU:  7 3 5 Quadrangle:  Ketchikan  D-5,  D-6 
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VCU:  J732 Quadrangle:  Ketchikan  D-5 
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